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Tuesday,  January  6,  1981 

2:00  P.M. 

Room  282  - City  Hall 
City  and  County  of  San  Francisco 

DIANNE  FEINSTEIN,  MAYOR 

COMMISSIONERS 

MORRIS  BERNSTEIN 
President 

WILLIAM  K.  COBLENTZ 
Vice-President 
RUTH  S.  KADISH 
DR.  Z.L.  GOOSBY 
J.  EDWARD  FLEISHELL 

RICHARD  R.  HEATH 

Director  of  Airports 


San  Francisco  International  Airport 
San  Francisco,  California  94128 


AIRPORTS  COMMISSION 
MEETING 

Tuesday,  January  6,  1981 


CALENDAR 


1.  Call  to  Order 

2.  Roll  Call 

3.  Adoption  of  Minutes 

4.  Director’s  Report 

5.  Items  Initiated  by  Commissioners  (See  attached  page,  Item  1). 

6.  Agenda  Items  Involving  Airport  Policies  or  Major  Operational 
Decisions  (See  attached  page,  Items  2 - 5). 

7.  Consent  Calendar  of  Routine  Administrative  Matters 
(See  attached  page,  Items  6 - 11). 

8.  Trailing  Calendar  of  Old  Business 

9.  Public  Hearing.  (See  attached  page,  Item  12). 

10.  Adjournment  of  Meeting 
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January  6,  1981 


5.  Items  Initiated  by  Commissioners 


(1 ) Charter  Amendment  Relating  to  Art  at  the  Airport 

Resolution  approving  proposed  Charter  Amendment 
which  would  remove  the  Airport  from  the  Art 
Commission's  area  of  responsibility. 
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6.  Agenda  Items  Involving  Airport  Policy  or  Major  Operational 
Decisions . 

( 2 ) Contract  12Q0B  (1) 

Central  Terminal  Modernization  Piling  Award  of  Contract 

Resolution  awarding  Contract  120 OB  (1)  Central  Terminal 
Modernization  Piling  to  the  lowest  responsive  and 
responsible  bidder. 

C 3 ) Bluepeter  Contract  for  Installation  of  Art. 


Resolution  approving  Bluepeter  contract  for  installing 
art  at  the  Airport . 


( 4 ) Request  by  Glide  Church  for  Exemption  From  a Part  of 
the  Airport  Rule  Regarding  Locations  for  Charitable 
Solicitations . 

Request  of  Glide  Memorial  United  Methodist  Church  for 
exemption  for  booth  requirement  of  Rule  1.3.7CN).  Pre- 
sentation by  Ephraim  Margolin,  Attorney-at-Law . 

(5 ) American  Airlines*  Request  for  Financing  of  North  Terminal 
Improvements  from  San  Francisco  Airport  Improvement 
Corporation 

Resolution  approving  the  concept  of  financing  American 
Airlines’  improvements  in  the  North  Terminal  through 
bonds  issued  by  San  Francisco  Airport  Improvements 
Corporation  (SFAIC),  subject  to  certain  conditions. 
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6.  Agenda  Items  Involving  Airport  Policy  or  Major  Operational 
Decisions . 

( 2 ) Contract  12Q0B  (1) 

Central  Terminal  Modernization  Piling  Award  of  Contract 

Resolution  awarding  Contract  1200B  (1)  Central  Terminal 
Modernization  Piling  to  the  lowest  responsive  and 
responsible  bidder. 

( 3 ) Bluepeter  Contract  for  Installation  of  Art. 


Resolution  approving  Bluepeter  contract  for  installing 
art  at  the  Airport. 


( 4 )  Request  by  Glide  Church  for  Exemption  From  a Part  of 
the  Airport  Rule  Regarding  Locations  for  Charitable 
Solicitations . 

Request  of  Glide  Memorial  United  Methodist  Church  for 
exemption  for  booth  requirement  of  Rule  1.3.7CN).  Pre- 
sentation by  Ephraim  Margolin,  Attorney-at-Law . 

(5 )  American  Airlines*  Request  for  Financing  of  North  Terminal 
Improvements  from  San  Francisco  Airport  Improvement 
Corporation 

Resolution  approving  the  concept  of  financing  American 
Airlines'  improvements  in  the  North  Terminal  through 
bonds  issued  by  San  Francisco  Airport  Improvements 
Corporation  (SFAIC),  subject  to  certain  conditions. 
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7. 


Consent  Calendar  of  Routine  Administrative  Matters 


6 . Admittance  of  the  Airport  Police  into  the  Specialized 
Law  Enforcement  Certificate  Program 

Resolution  requesting  admittance  of  the  Airport  Police 
into  the  Specialized  Law  Enforcement  Certificate  Program 
of  the  Commission  on  Peace  Officer  Standards  and  Training 
(P.O.S.T. ) 

7 . Gift  of  Photographic  Murals  by  Robert  Cameron 

Resolution  approving  gift  of  phographic  murals  from 
the  book  Above  San  Francisco. 


8.  Agreement  Between  the  Airport  and  Carrier  Corporation 
$29 ,644. 0~ 

An  agreement  between  Carrier  Corporation  and  the  City 
and  County  of  San  Francisco  to  provide  for  expert  profes- 
sional services  to  inspect  and  maintain  the  two  very  large 
refrigeration  chillers  and  the  associated  equipment  instal- 
■ led  in  the  Central  Heating  and  Cooling  Plant. 


9 .  Retirement  Resolution  for  Jerry  Tweed 

Resolution  commending  Jerry  Tweed,  a truck  driver  for 
the  City  and  County  of  San  Francisco,  on  the  occasion 
of  his  retirement. 


10 .  Modification  No.  3 and  Completion  of  Airport  Contract 

No.  1248.  Emergency  Airfield  Pavement  Repairs,  FY  1979-80 

Resolution  accepting  the  work  under  Airport  Contract  No.  1248 
Emergency  Airfield  Pavement  Repairs,  FY  1979-80,  as  satis- 
factorily completed;  approving  and  requesting  the  Controller' 
certification  of  Credit  Modification  No.  3 of  $721.40:  and 
approving  final  payment  of  $3,088.93  in  favor  of  the  con- 
tractor, Lowrie  Paving  Company,  Inc.,  1321  Lowrie  Avenue, 
South  San  Francisco,  CA  94080. 


11 . CP  Air  Tenant  Improvement  Not  to  Exceed  $8,000 

CP  Air  - Tenant  Improvement , to  Cargo  Building  No . 7 , 
Rental  Credit,  not  to  exceed  $8,000. 
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8.  Public  Hearing 


1 2 . Modification  to  Taxicab  Rules  and  Regulations . 

Resolutions  modifying  the  Taxicab  Rules  and  Regulations 
in  order  to  give  the  Airport  Police  authority  to  control 
some  of  the  tacicab  abuses. 
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Tuesday,  January  20,  1981 

2:00  P.M. 

Room  282  - City  Hall 
City  and  County  of  San  Francisco 

DIANNE  FEINSTEIN,  MAYOR 

COMMISSIONERS 

MORRIS  BERNSTEIN 
President 

WILLIAM  K.  COBLENTZ 
Vice-President 
RUTH  S.  KADISH 
DR.  Z.L.  GOOSBY 
J.  EDWARD  FLEISHELL 

RICHARD  R.  HEATH 

Director  of  Airports 


San  Francisco  International  Airport 
San  Francisco,  California  94128 


AIRPORTS  COMMISSION 
MEETING 


Tuesday,  January  20,  1981 


CALENDAR 


1.  Call  to  Order 

2.  Roll  Call 

3.  Adoption  of  Minutes 

4.  Director’s  Reports 

5.  Items  Initiated  by  Commissioners 

6.  Agenda  Items  Involving  Airport  Policies  or  Major 
Operational  Decisions  (See  attached  page  , Items  1-4) 

7.  Consent  Calendar  of  Routine  Administrative  Matters 
(See  attached  page,  Item  5) 

8.  Consent  Calendar  of  Contract  Modifications 

9.  Trailing  Calendar  of  Old  Business 

10.  Public  Hearing  (See  attached  page,  Item  6) 

11.  Adjournment  of  Meeting. 
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1981 


Agenda  Items  Involving  Airport  Policies  or  Major 
Operational  Decisions. 


(1)  Contract  No.  1200B(2),  Steel  Fabrication  and  Erection  for 
Boarding  Area  D,  Award  of  Contract,  $2,687,000" 

Award  of  Contract  1200BC2)  to  Palm  Iron  and  Bridge  Works 
in  the  total  amount  of  $2,687,000. 

On  January  6,  1981,  the  following  bids  were  received  for 
the  above  work: 

1.  Palm  Iron  and  Bridge  Works  $2,687,000 

2.  Ashby  Metal  Products,  Inc.  3,248,000 

3.  Bostrom-Bergen  Metal  Products  3,387,542 

Consultant's  estimate:  $3,369,000. 


■ (2)  Development  of  Airport  Noise  Mitigation  Action  Plan 
( ANMAP ) . 

Resolution  requesting  the  Director  of  Airports  to 
present  $ proposed  Airport  Noise  Mitigation  Action 
Plan  for  the  approval  and  adoption  of  the  Commission 
by  the  April  7,  1981  Commission  meeting. 


(3)  Approval  of  Airport's  Capital  Improvement  Five-Year 
Plan. 


(4)  Approval  of  Supplemental  Appropriation  - $7,631,225 

Resolution  approving  Supplemental  Appropriation  for 
$7,631,225  to  cover  increased  electricity  charges  and 
higher  operating  costs  of  SFO  Shuttle  Bus. 
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7.  Consent  Calendar  of  Routine  Administrative  Matters. 


( 5 ) Approval  of  Out-of-Town  Travel 

Resolution  authorizing  the  Chief  Accountant  to 
attend  the  Municipal  Finance  Officers’  Association 
annual  conference  to  be  held  in  Boston  on  June  14  - 
18,  1981. 
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10.  Public  Hearing. 


( 6 ) Public  Hearing,  1981-82  Airports  Commission  Budget 
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Tuesday . ^February  3,  1981 

2:00  P.M. 

Room  282  - City  Hall 
City  and  County  of  San  Francisco 


DIANNE  FEINSTEIN,  MAYOR 

COMMISSIONERS 

MORRIS  BERNSTEIN 
President 

WILLIAM  K.  COBLENTZ 
Vice-President 
RUTH  S.  KADISH 
DR.  Z.L.  GOOSBY 
J.  EDWARD  FLEISHELL 


RICHARD  R.  HEATH 

Director  of  Airports 


San  Francisco  International  Airport 
San  Francisco,  California  94128 


AIRPORTS  COMMISSION 
MEETING 


Tuesday,  February  3,  1981 


CALENDAR 


1.  Call  to  Order 

2.  Roll  Call 

3.  Adoption  of  Minutes 

4.  Director's  Reports 

5.  Items  Initiated  by  Commissioners 

6.  Agenda  Items  Involving  Airport  Policies  or  Major 
Operational  Decisions  (See  attached  page.  Items 
1-3). 

7.  Consent  Calendar  of  Routine  Administrative  Matters 
(See  attached  page,  Items  4-8). 

8.  Consent  Calendar  of  Contract  Modifications 
(See  attached  page.  Item  9) 

9.  Trailing  Calendar  of  Old  Business  (Items  1-3). 

10.  Adjournment  of  Meeting. 
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6.  Agenda  Items  Involving  Airport  Policies  or  Major  Operational 
Decisions . 


(1)  Airports  Commission  lvt81-82  Budget 


( 2 )  Authorization  to  Receive  Bids  - North  Terminal  Concessions  - 
Phase  2 

Resolution  approving  terms  and  conditions  of  five  North 
Terminal  concession  leases: 

1.  News/Gifts/Sundries  Shop 

2.  Personalizing  Shop 

3.  California  Shop 

4.  Beads  Kiosk 

5.  Perfume  Kiosk 

and  authorizing  invitations  for  bids. 


(3)  Award  of  Contract  No.  1247,  Alternations  to  Maintenance 
Building,  $137,444700^ 

Resolution  awarding  Contract  No.  1247,  Alterations  to  Mainte 
nance  Building  to  Valentine  Corp . , 111  Pelican  Way,  San 
Rafael,  CA  94902,  in  the  total  amount  of  $137,444.00,  includ 
ing  Alterations  B.  C,  S D. 

The  purpose  of  this  contract  is  to  modify  the  existing  main- 
tenance building  to  accommodate  new  fire  trucks. 
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7. 


Consent  Calendar  of  Routine  Administrative  Matters 


(4)  Gift  of  Moulin  Studio 

Resolution  accepting  gift  of  photographs  of  Historic 
San  Francisco  to  the  Airport . 


( 5)  Modifications  to  Standard  Concession  Lease. 

Resolution  approving  miscellaneous  modifications  to 
Airport's  standard  lease  for  concessions. 


( 6 )  Professional  Services  Agreement,  Signet  Testing 
Laboratories,  Inc.,  Not  to  Exceed  $100,000. 

Resolution  approving  the  professional  services  agreement 
with  Signet  Testing  Laboratories,  Inc.,  1428  West  Winton 
Avenue,  Hayward,  CA  94545,  to  provide  services  for 
sampling  and  testing  of  construction  materials. 

The  purpose  of  this  agreement  is  to  have  a certified 
laboratory  provide  specialized  testing  services  to  deter- 
mine if  construction  materials  and  products  used  on  Airport 
contracts  conform  with  specification  requirements. 


( 7 )  Completion  of  Contract  No.  950,  and  Approval  of  Final  Payment 

Resolution  accepting  the  work  under  Airport  Contract  No.  950, 
Boarding  Areas  H & I and  Connector,  as  satisfactorily  completed; 
approving  and  requesting  the  Controller's  certification  of 
Debit  Modification  No.  31  in  the  amount  of  $33,120.76;  extend- 
ing the  completion  date  from  November  19,  1978  to  April  22,  1979; 
and  approving  final  payment  in  the  amount  of  $70,049.42  in  favor 
of  the  contractor,  F.  P.  Lathrop  Construction  Company,  Suite 
1100  Watergate  Tower,  1900  Powell  Street,  Emeryville,  CA  94608. 


Original  amount  of  contract 
Previous  Modifications 
Revised  amount  of  contract 
Modification  No.  31  consists 
of  the  following: 
Appurtenances 

Concrete  Sidewalk  & Cleanup 
Pressure  Guages 
Loading  Bridge  Piles 
Power  Supplies  and  Smoke 
Detectors 
Roofing  Repairs 

Final  amount  of  Contract 


$20,516,157.00 
848  ,416.59 
$21,364,573.59 


$16,133.34 

1,170.42 

420.00 

5,000.00 

3.313.00 

7.084.00  33,120.76 
$21,397,694.35 


( 8 )  United  Airlines  Fire  Main  Replacement,  $700,000 


United  Airlines  will  replace  existing  Fire  Mains  in  Build- 
ings No.  11,  12,  13  14  and  72,  at  United  Airlines  Maintenance 
Operations  Center. 
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8.  Consent  Calendar  of  Contract  Modifications. 


( 9 ) Modification  No.  27  to  Professional  Services  Agreement , 

San  Francisco  Airport  Architects  - $26,040.00  (Credit) 

Resolution  approving  Modification  No.  27  to  San  Francisco 
Airport  Architects  Agreement  certifying  completion  of 
additional  services  in  the  final  amount  of  $73,960.00 
under  prior  Modification  No.  19  and  requesting  Controller's 
authorization  to  return  balance  of  funds  in  Modification 
No.  19  in  favor  of  contractor,  Robert  E.  McKee,  Inc. 

Work  performed  under  Modification  No.  19  was  at  the  sole 
expense  of  the  contractor. 
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9.  Trailing  Calendar  of  Old  Business. 


(1)  Valet  Parking 

(A  report  will  be  made  at  the  February  17,  1981 
Commission  Meeting.) 


( 2 )  Rules  and  Regulations  Regarding  Taxicabs  and 
Other  Ground  Transportation 

(A  report  will  be  made  at  the  February  17,  1981 
Commission  meeting.) 


( 3 )  Airport  Noise  Mitigation  Action  Plan  (ANMAP) 

(A  recommendation  for  action  will  be  made  at  the 
April  7,  1981  Commission  Meeting.) 
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Tuesday,  February  17,  1981 

2:00  P.M. 

Room  282  • City  Hall 
City  and  County  of  San  Francisco 

DIANNE  FEINSTEIN,  MAYOR 

COMMISSIONERS 

MORRIS  BERNSTEIN 
President 

WILLIAM  K.  COBLENTZ 
Vice-President 
RUTH  S.  KADISH 
DR.  Z.L.  QOOSBY 
J.  EDWARD  FLEISHELL 

RICHARD  R.  HEATH 

Director  of  Airports 


San  Francisco  International  Airport 
San  Francisco,  California  94128 


AIRPORTS  COMMISSION 
MEETING 


Tuesday,  February  17,  1981 


CALENDAR 


1.  Call  to  Order 

2.  Roll  Call 

3.  Adoption  of  Minutes 

4.  Director's  Reports  (See  attached  page,  Item  1.) 

5.  Items  Initiated  by  Commissioners 

6.  Agenda  Items  Involving  Airport  Policies  or  Major 
Operational  Decisions  (See  attached  pages,  Items  2-5) 

7 . Consent  Calendar  of  Routine  Administrative  Matters 
(See  attached  pages,  Items  6-11) 

8.  Consent  Calendar  of  Contract  Modifications 

9.  Trailing  Calendar  of  Old  Business  (See  attached  page.  Items  1-3) 

10.  Adjournment  of  Meeting 
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February  17,  1981 


4 . Director ’ s Report . 


(1)  Motor  Vehicle  Operation  on  Airport 

Part  1.4  of  the  Airport  Rules  and  Regulations  regard- 
ing the  control  of  the  Airport  roadways,  specifically, 
the  operation  of  taxicabs,  courtesy  vehicles,  limousines, 
busses  and  vans,  is  provided  for  Commission  review  and 
comment.  Additionally,  the  recommended  fines  schedule 
relating  to  violations  of  these  rules  is  also  attached. 
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6.  Agenda  Items  Involving  Airport  Policies  or  Major 
Operational  Decisions. 

( 2)  Revision  to  Small  Business  Enterprise  Policy 

Resolution  modifying  definition  of  Small  Business 
Enterprise  to  clarify  means  of  qualifying  bidders. 


( 3)  Authorization  to  Bid  - North  Terminal  News/Gift/ 
Sundries  Stores. 

Resolution  authorizing  the  Director  of  Airports  to 
advertise  and  receive  bids  for  one  lease  encompass- 
ing two  concession  locations  for  news/gifts/sundries 
operation  in  the  North  Terminal. 


( 4 ) Contract  Amendment  No.  2,  0 * Brien-Kreitzberg  8 
Associates  Professional  Services  Agreement  - 
~$~290 ,000 . 00  . Controller  to  Certify  $150,000. 

Approval  of  the  third  12-month  period  budget  for 
0 ’ Brien-Kreitzberg  £ Associates  as  required  by  the 
contract.  0 ’ Brien-Kreitzberg  £ Associates  provides 
scheduling,  cost  control  and  progress  reporting,  for 
the  administration  of  the  M £ R Program.  The  proposed 
budget  is  $290,000  which  includes  $140,000  of  unex- 
pended balance  from  last  year’s  budget.  Controller 
to  certify  $150,000. 

(5 ) Award  of  Contract  No.  996R,  $344,487.00 
Extension  of  Power  and  Telephone  Service  to  Plot  3-B 

Resolution  awarding  Contract  No.  996R,  to  Delta  Star 
Electric  Company,  3580  Haven  Avenue,  Redwood  City,  CA. , 
in  the  amount  of  $344,487.00  under  Alternate  "A”. 

The  purpose  of  this  contract  is  to  extend  the  12KV  Power 
and  Telephone  Services  along  Road  R-2  to  Plots  3 and  3A 
through  3E . This  work  is  necessary  to  rehabilitate  the 
existing  deteriorated  power  and  telephone  lines  to  the 
above  plots  and  to  provide  reliable  electric  power  and 
telephone  service  to  the  existing  and  future  tenants  in 
this  area. 

The  work  includes  installation  of  12KV  cables,  construc- 
tion of  a new  electrical  load  center  "B-87"  and  related 
telephone  and  power  duct  work. 


Bids  received  on  January  9,  1981: 


1. 

Rosendin  Electric  Co. 

$320,332.00 

2. 

Abbett  Electric  Co. 

$342,930.00 

3. 

Delta  Star  Electric  Co. 

$344,487.00 

4. 

Coast  Electric  Co . 

$360,410.00 

5. 

W.R.  Thomason,  Inc. 

$390,857.00 

The  Human  Rights  Commission  has  determined  that  the  apparent 
low  bidder,  Rosendin  Electric  Co.,  and  the  second  apparent 
low  bidder,  Abbett  Electric  Co.,  are  non-responsive  to  the 
affirmative  action  and  MBE  requirements  of  the  contract  and 
hence  are  not  eligible  for  award  of  this  contract. 


( 6 )  SamTrans/Airporter  Merger 

Revoking  Commission  Resolution  No.  80-0212  opposing 
the  proposed  acquisition  of  SFO  Airporter,  Inc.  by 
SamTrans,  and  ordering  Director  and  staff  to  take 
necessary  action  to  assure  the  maintenance  of  high 
level  and  high  quality  of  service  through  this 
combined  operation. 
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7.  Consent  Calendar  of  Routine  Administrative  Matters. 


( 7 ) Declaration  of  Emergency,  Emergency  Roof  Repairs  to 
Qantas  Hangar,  Airborne  Freight  Office  Building,  Air 
California  Hangar  Office,  Eastern  Airlines  Maintenance 
Facility,  $105,950.00. 

Resolution  ratifying  the  action  of  the  President  of  the 
Commission  declaring  an  emergency  to  initiate  immediate 
repairs  to  severely  damaged  airport  building  roofs  as  a 
result  of  high  winds  and  heavy  rains  on  the  night  of 
January  27,  1981. 


C 8 ) Out-of-Town  Travel,  AOCI  Technical  Committee  Meeting 

Authorization  for  L.  A.  Turpen  to  attend  AOCI  Technical 
Committee  Meeting  in  Houston,  Texas. 


( 9 ) Approval  of  Professional  Services  Agreement , 

Stevens  and  Associates,  Architect,  $38,400.00 . 

Approval  of  Professional  services  agreement  with  Stevens 
and  Associates  for  Architectural  and  Engineering  services 
for  Contract  No.  1219  - Demolition  of  Pier  MD"  and 
Connector . 


(10)  Award  of  Contract  No.  1329,  Renumbering  of  Piers  F, 

FF,  and  C Gates,  $14,464.0~0: 

Resolution  awarding  Contract  No.  1329,  Renumbering  of 
Piers  F,  FF,  and  C Gates,  to  Panad  Division  of  Northern 
Neon  Company,  2230  Palou  Avenue,  San  Francisco,  CA  94124, 
in  the  amount  of  $14,464.00. 

The  purpose  of  this  Contract  is  to  renumber  Gates  at 
Piers  F,  FF,  and  C in  order  to  avoid  conflict  with  the 
numbers  of  new  Boarding  Area  E which  will  be  completed 
soon . 

Bids  received  on  February  4,  1981: 


1. 

Panad 

$14,464.00 

2 . 

See-View 

$16,250.00 

3. 

Homer  J.  Olsen,  Inc. 

$38,733.00 

4. 

Mina-Tree , Inc. 

$48,042.00 

Construction  time  is  60  days. 
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7.  Consent  Calendar  of  Routine  Administrative  Matters. 


( 7 )  Declaration  of  Emergency,  Emergency  Roof  Repairs  to 
Qantas  Hangar,  Airborne  Freight  Office  Building,  Air 
California  Hangar  Office,  Eastern  Airlines  Maintenance 
Facility,  $105,950.00. 

Resolution  ratifying  the  action  of  the  President  of  the 
Commission  declaring  an  emergency  to  initiate  immediate 
repairs  to  severely  damaged  airport  building  roofs  as  a 
result  of  high  winds  and  heavy  rains  on  the  night  of 
January  27,  1981. 


( 8 )  Out-of-Town  Travel,  AOCI  Technical  Committee  Meeting 

Authorization  for  L.  A.  Turpen  to  attend  AOCI  Technical 
Committee  Meeting  in  Houston,  Texas. 


( 9 )  Approval  of  Professional  Services  Agreement, 

Stevens  and  Associates,  Architect,  $38,400.00 . 

Approval  of  Professional  services  agreement  with  Stevens 
and  Associates  for  Architectural  and  Engineering  services 
for  Contract  No.  1219  - Demolition  of  Pier  "D"  and 
Connector . 


(10)  Award  of  Contract  No.  1329,  Renumbering  of  Piers  F, 

FF,  and  C Gates,  $14,464.0CT 

Resolution  awarding  Contract  No.  1329,  Renumbering  of 
Piers  F,  FF,  and  C Gates,  to  Panad  Division  of  Northern 
Neon  Company,  2230  Palou  Avenue,  San  Francisco,  CA  94124, 
in  the  amount  of  $14,464.00. 

The  purpose  of  this  Contract  is  to  renumber  Gates  at 
Piers  F,  FF,  and  C in  order  to  avoid  conflict  with  the 
numbers  of  new  Boarding  Area  E which  will  be  completed 
soon . 

Bids  received  on  February  4,  1981: 


1. 

Panad 

$14,464.00 

2 . 

See-View 

$16,250.00 

3. 

Homer  J.  Olsen,  Inc. 

$38,733.00 

4. 

Mina-Tree,  Inc. 

$48,042.00 

Construction  time  is  60  days. 
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7.  Consent  Calendar  (continued) 


(11 ) Modification  No.  2 and  Completion  of  Airport  Contract 

No.  1270,  Remodeling  U.S.  Inspection  Facilities,  $11,169. 


Resolution  accepting  the  work  performed  under  Airport 
Contract  No.  1270,  Remodeling  U.S.  Inspection  Facilities, 
as  satisfactorily  completed;  extending  the  completion 
date  from  August  2,  1980  to  November  19,  1980;  assessing 
liquidated  damages  of  $1,000.00;  approving  and  requesting 
the  Controller’s  certification  of  credit  Modification 
No.  2 of  $797.33;  and  approving  final  payment  of  $11,169., 
in  favor  of  the  contractor,  Anderson  Constructors,  Inc., 
330  First  Street,  San  Francisco,  CA  94105. 


Original  amount  of  contract 
Modification  No . 1 - Type  1 (Debit) 
Modification  No.  2 - Type  2 (Credit) 
Final  amount  of  contract 
Performance  time  of  contract: 
(Original ) 

(As  Modified) 

Effective  date  of  contract 
Original  completion  date 
Modified  completion  date 
Actual  completion  date 


$162,900.00 

6,024.60 

(797.33) 

$168,127.27 

90  calendar  days 
199  calendar  days 
May  5,  1980 
August  2,  1980 
November  19,  1980 
November  21,  1980 


(12)  Tenant  Improvement  - American  Airlines, 

North  Terminal  Inbound/Outbouhd  Baggage  Systems , 

Phase  1,  $1,000,000~: 

Resolution  approving  plans  and  specifications  for  design, 
fabrication  and  installation  of  inbound/outbound  baggage 
systems.  All  work  will  be  done  by  American  Airlines  at 
their  own  and  sole  expense. 
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9.  Trailing  Calendar  of  Old  Business. 


(1)  Valet  Parking 

(A  report  will  be  made  at  the  March  3,  1981 
Commission  Meeting.) 


( 2 )  Rules  and  Regulations  Regarding  Taxicabs  and 
Other  Ground  Transportation 

(A  Public  Hearing  will  be  held  at  the  March  3 , 
1981  Commission  meeting.) 


( 3 )  Airport  Noise  Mitigation  Action  Plan  (ANMAP) 

(A  recommendation  for  action  will  be  made  at 
the  April  7,  1981  Commission  meeting.) 
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SAN  FRANCISCO 
AIRPORTS  COMMISSION 


3 DEPT. 

1981 


CALENDAR 

$ 

Tuesday,  March  3,  1981 

2:00  P.M. 

Room  282  - City  Hall 
City  and  County  of  San  Francisco 

DIANNE  FEINSTEIN,  MAYOR 

COMMISSIONERS 

MORRIS  BERNSTEIN 
President 

WILLIAM  K.  COBLENTZ 
Vice-President 
RUTH  S.  KADISH 
DR.  Z.L.  GOOSBY 
J.  EDWARD  FLEISHELL 

RICHARD  R.  HEATH 

Director  of  Airports 

San  Francisco  International  Airport 
San  Francisco,  California  94128 


AIRPORTS  COMMISSION 
MEETING 


Tuesday,  March  3,  1981 


CALENDAR 


1.  Call  to  Order 

2.  Roll  Call 

3.  Adoption  of  Minutes 

4.  Special  Item(s),  (See  attached  page,  Item  1) 

5.  Director’s  Reports  (See  attached  page,  Items  2,  3) 

6.  Items  Initiated  by  Commissioners 

7.  Agenda  Items  Involving  Airport  Policies  or  Major 
Operational  Decisions  (See  attached  pages.  Items  4-7) 

8 . Consent  Calendar  of  Routine  Administrative  Matters 
(See  attached  pages,  Items  8 - 20) 

9.  Consent  Calendar  of  Contract  Modifications 

10.  Trailing  Calendar  of  Old  Business  (See  attached  page,  Item  1) 

11.  Public  Hearing  (See  attached  page,  Item  21) 

12.  Adjournment  of  Meeting 
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4.  Special  Item. 


( 1)  Airport  Police  Officer  of  the  Year:  Jefferson  W.  Ng 

Resolution  naming  Jefferson  W.  Ng  as  Airport  Police 
Officer  of  the  Year  for  1980,  and  expressing  appreciation 
for  his  services. 
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5.  Director's  Reports. 


( 2 ) Interim  Financing 

Director's  report  on  meeting  with  airline  representatives 
regarding  interim  financing  for  completion  of  Passenger 
Terminal  Modernization  and  Replacement  Program. 


( 3 ) Airport  Parking  Revenue  Analysis  - Five-Year  Plan 

Resolution  adopting  an  overall  methodology  for  setting 
revenue  goals  for  Airport  parking  operations  (FY  1982-86). 
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7.  Agenda  Items  Involving  Airport  Policies  or  Major 
Operational  Decisions. 


( 4 ) Award  of  Contract  120QBC3),  General  Construction  for 
Boarding  Area  D in  the  Total  Amount  of  $26,527,650,00. 

Resolution  awarding  Contract  1200BC3),  General  Construction 
for  Boarding  Area  D,  to  Williams  and  Burrows,  Inc./ 
Continental  Heller  Corp.,  A Joint  Venture,  in  the  total 
amount  of  $26,527,650.00.  The  award  amount  comprised  of 
bid  item  numbers  1 through  13  and  alternate  numbers  3,  14, 
16,  17,  19,  23  and  24. 

Budget  for  the  work  recommended  is  $25,630,000. 

( 5 ) Proposed  Ordinance  to  Fill  Vacancies  Immediately 

Resolution  allowing  immediate  refilling  of  vacant 
positions,  only  when  funds  are  available  through  accrual 
accounting  or  when  the  position  is  funded  by  an  enter- 
prise fund. 


( 6 )  Airport  Contract  No.  996-R,  Extension  of  Power  and  Telephone 
Service  to  Plot  3-B,  Action  to  Award  of  Reject  Bids . 

This  item  was  held  over  from  the  last  meeting  pending  out- 
come of  hearing  and  resolution  of  a protest  by  staff,  Human 
Rights  Commission  and  Rosendin  Electric,  the  apparent  low 
bidder  on  this  contract. 
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Consent  Calendar  of  Routine  Administrative  Matters. 


C 7.)  Bid  Call,  Airport  Contract  No.  1328  , Business  S Finance 
Office  Alterations,  Central  Terminal  and  Garage. 

Resolution  approving  the  final  plans  and  specifications 
and  authorizing  the  Director  of  Airports  to  call  for  bids 
for  Airport  Contract  No.  1328,  Business  and  Finance  Office 
Alterations,  Central  Terminal  and  Garage. 

The  purpose  of  this  contract  is  to  provide  more  efficient 
space  for  personnel,  thus  reducing  congestion  in  the  office 
area,  and  to  extend  new  electrical  service  to  serve  new 
computers . 

The  work  includes  new  partitions , floor  cover  and  other 
related  electrical  and  mechanical  work. 

Construction  time  is  60  calendar  days. 


( 8)  Bid  Call,  Airport  Contract  No.  1377, 

Noise  Monitoring  Center  Improvements. 

Resolution  approving  the  final  drawings  and  specifications 
and  authorizing  the  Director  of  Airports  to  call  for  bids 
for  Airport  Contract  No.l  1377,  Noise  Monitoring  Center 
Improvements . 

The  purpose  of  this  contract  is  to  remodel  the  Noise 
Monitoring  Center  to  accommodate  new  equipment  purchased 
by  the  Airport . 


( . 9 ) Award  of  Airport  Contract  No.  12  3 3R,  $2,034,705.00  , Overlay 
and  Reconstruction  - Runway  10R-28L,  Intersections  and 
Taxiway  ”JM . 

Resolution  awarding  Contract  No.  1233R,  Overlay  and  Recon- 
struction Runway  10R-28L  Intersections  and  Taxiway  "J"  to 
Piombo  Corporation,  1601  Industrial  Way,  Belmont,  CA, 
in  the  amount  of  $2,034,705.00. 


Bids  received  on  February  4,  1981: 

1.  Piombo  Corporation 

2.  Piazza  Construction  Company 

3.  Conexco  Incorporated 

4.  McGuire  6 Hester 

5.  Branaugh  Excavating  Incorporated 

6.  Bay  Cities  Paving  6 Grading,  Inc. 

7.  0.  C.  Jones  8 Sons 


$2,034,705.00 

$2,057,655.00 

$2,075,682.00 

$2,156,093.00 

$2,261,248.00 

$2,292,598.00 

$2,423,688.00 


(10)  Agreement  Between  the  Airport  and  P.  Lieb  6 Associates, 
$24,252. 00~i 

An  agreement  between  P.  Lieb  S Associates  and  the  City 
and  County  of  San  Francisco  to  provide  for  expert  profes- 
sional services  to  inspect  and  maintain  the  extensive 
carbon  monoxide  detection  and  measuring  system  installed 
in  the  Central  Parking  Garage  and  associated  areas. 
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Consent  Calendar  (continued) 


(li) 


(12) 


(13) 


(14) 


(15) 


Purchase  of  Exhibition  Enclosures , 
Not  to  Exceed  $18,000~ 


Emergency  purchase  of  exhibition  enclosures  in  order 
to  meet  deadline  of  February  17,  1981. 


Approval  of  Professional  Services  Agreement  for  the 
Preparation  of  Contract  Documents  to  Remodel  East 
End  of  North  Terminal  for  Future  Concession  Lease 
Spaces.  Joseph  Chow,  A. I. A.,  Architect,  $8,000. 

Resolution  approving  Agreement  to  provide  architectural- 
engineering  services  for  Contract  Documents  only  to 
remodel  East  End  of  North  Terminal  for  future  conces- 
sion spaces,  Ice  Cream/Cookie  Parlor  and  Art  Gallery. 

Fee  not  to  exceed  $8,000.00. 


Award  of  Contract  No.  1247,  Alterations  to  Maintenance 
Building,  Correction  to  Total  Amount  of  Contract  Award . 

Resolution  correcting  the  total  amount  of  award  on 
Contract  No.  1247,  Alterations  to  Maintenance  Building 
to  Valentine  Corporation,  San  Rafael,  CA. 

The  correct  amount  of  the  award  is  $137,944.00  instead 
of  $137,444.00  as  indicated  in  Resolution  81-0021 
adopted  February  3,  1981. 


Airport  Contract  No.  1015,  Garage:  Stage  V - 

Final  Modifications,  Substitution  of  Subcontractor . 


Resolution  approving  the  substitution  of  Universal 
Protective  Coatings,  Inc.  as  the  elastomeric  water- 
proofing subcontractor  for  the  subject  contract  in 
lieu  of  Advanced  Coatings,  Inc.  the  original  subcon- 
tractor specified  in  the  bid  proposal. 

The  original  subcontractor  has  gone  into  bankruptcy 
and  cannot  perform  the  work.  The  proposed  substitute 
subcontractor,  Universal  Protective  Coatings,  Inc., 
is  an  experienced  firm  agreeable  to  the  general  con- 
tractor and  the  bonding  agency.  The  work  will  be  per- 
formed at  no  change  in  contract  cost.  Staff  has 
ascertained  the  experience  record  and  capability  of 
Universal  Protective  Coatings,  Inc. 


Out-of-Town  Travel,  Northwest  Chapter,  American 
Association  of  Airport  Executives,  Airport  Facilities 
Conference . 

Authorization  for  Roy  S.  Samuels  to  attend  NWAAE 
Conference  in  Seattle,  Washington. 
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Consent  Calendar  (continued) 


(16)  Modification  of  Lease  - DFS  North  America 

Resolution  approving  a modification  of  the  DFS  North 
America  duty  free  shop  lease  providing  for  an  ad- 
ditional location  in  the  North  Terminal  to  accommodate 
international  passengers  flying  on  Air  Canada. 


(17)  Completion  of  Airport  Contract  No.  1179 , 

Improvements  to  Sewage  Pumping  Station  No.  3. 

Resolution  accepting  the  work  under  Airport  Contract 
No.  1179,  Improvements  to  Sewage  Pumping  Station  No.  3, 
as  satisfactorily  completed;  extending  the  completion 
date  from  January  20,  1981  to  February  6,  1981;  and 
approving  final  payment  of  $5,193.33  in  favor  of  the 
contractor,  Monterey  Mechanical  Company,  8275  San 
Leandro  Street,  Oakland,  CA  94621. 

Original  amount  of  contract 
Credit  to  the  City 
Final  amount  of  contract 
Performance  time  of  contract: 

(Original) 

(As  Modified) 

Effective  date  of  contract 
Modified  completion  date 


$53,470 . 00 
(20.00) 
$53,450.00 

120  Calendar  days 
137  Calendar  Days 
January  20,  1981 
February  6,  1981 


(18 )  Schematic/Preliminary  Design  Approval,  Contract  1022, 

Remodel  Pier  MEM  for  PSA  and  Republic  Airlines,  $2,100,000. 

Approval  of  the  schematic/preliminary  design  drawings  for 
the  remodeling  of  Pier  "E"  for  PSA  and  Republic  Airlines. 
This  is  an  interim  relocation  project  required  under  the 
approved  M 6 R Program  of  April  1,  1980. 


(13)  Tenant  Improvements,  Airport  No.  T-2340,  Delta  Airlines, 
Tenant  Space  Improvements,  North  Terminal  Complex, 
$600,000700": 

Tenant  contract  to  develop  previously  unused  spaces  in 
North  Terminal  for  Baggage  Claim,  Airline  Ticket  Offices 
and  Counters  and  VIP  Lounge. 


(20)  New  Glass  Exhibition,  $60,000.00 . 

Resolution  approving  expenditures  of  $60,000.00  for 
organization,  shipping,  insurance  and  related  expenses 
involved  with  the  New  Glass  Exhibition  at  the  Airport. 
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10.  Trailing  Calendar 


(1)  Airport  Noise  Mitigation  Action  Plan  ( ANMAP ) 

(A  recommendation  for  action  will  be  made  at 
the  April  7,  1981  Commission  meeting.) 
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11.  Public  Hearing 


(21)  Motor  Vehicle  Operation  on  Airport 

Part  1.4  of  the  Airport  Rules  and  Regulations  regard- 
ing the  control  of  the  Airport  roadways,  specifically, 
the  operation  of  taxicabs,  courtesy  vehicles,  limou- 
sines, buses  and  vans,  is  provided  for  Commission 
review  and  comment.  Additionally,  the  recommended 
fines  schedule  relating  to  violations  of  these  rules 
is  also  attached. 
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Tuesday,  March  17,  1981 

2:00  P.M. 

Room  282  - City  Hall 
City  and  County  of  San  Francisco 

DIANNE  FEINSTEIN,  MAYOR 

COMMISSIONERS 

MORRIS  BERNSTEIN 
President 

WILLIAM  K.  COBLENTZ 
Vice-President 
RUTH  S.  KADISH 
DR.  Z.L.  GOOSBY 
J.  EDWARD  FLEISHELL 

RICHARD  R.  HEATH 
Director  of  Airports 


San  Francisco  International  Airport 
San  Francisco,  California  94128 


AIRPORTS  COMMISSION 
MEETING 


Tuesday,  March  17,  1981 


CALENDAR 


1.  Call  to  Order 

2.  Roll  Call 

3.  Adoption  of  Minutes 

4.  Director's  Reports  (See  attached  page  2,  Items  1 and  2) 

5.  Items  Initiated  by  Commissioners 

6.  Agenda  Items  Involving  Airport  Policies  or  Major 
Operational  Decisions  (See  attached  page  3,  Items  3-6) 

7.  Consent  Calendar  of  Routine  Administrative  Matters 
(See  attached  pages,  Items  7-11) 

8.  Trailing  Calendar  of  Old  Business  (See  attached  page  5, 
Item  1) 

9.  Adjournment  of  Meeting  into  Executive  Session 

10.  Executive  Session 
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1981 


4.  Director's  Reports. 


( 1 ) Ground  Transportation  Rules 

Requesting  Commission  indicate  to  staff  those 
areas  of  the  draft  rules  and  regulations  on 
ground  transportation  that  need  alteration 
or  improvement.  After  which  staff  will  redraft 
rules  and  regulations  and  present  to  Commission 
for  action  at  the  first  meeting  in  April. 


( 2 ) Recent  Developments  Concerning  the  Airport 
Art  Program 
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6.  Agenda  Items  Involving  Airport  Policies  or  Major 
Operational  Decisions. 


( 3 )  Airport  Parking  Revenue  Analysis  - Five-Year  Plan. 

Resolution  adopting  an  overall  methodology  for  setting 
revenue  goals  for  Airport  parking  operations  (FY  1982-86). 


(4)  Increased  Use  of  "Quiet  7"  Departure 

Resolution  supporting  Airline  Pilots  Association 
position  for  the  installation  by  the  Federal  Aviation 
Administration  of  a permanent  weather  station  and 
additional  lighting  on  San  Bruno  Mountain. 


(5 )  Personnel  Salary  Inequities 

Resolution  urging  Civil  Service  Commission  to  adjust 
rates  of  pay  for  certain  Airport  Commission  employees. 


(6)  Support  of  Assembly  Bills  Raising  Maximum  Bond 
Interest  Rates  from  10  to  12  percent 

Resolution  expressing  approval  of  A.B.  184  and  A.B.  197, 
which  would  increase  maximum  interest  payable  on  bonds 
issued  by  local  government  agencies  from  10%  to  12%. 

(6A)  Human  Rights  Commission  Action  Regarding  Contract 

1200B(3),  General  Construction  for  Boarding  Area~D. 
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7.  Consent  Calendar  of  Routine  Administrative  Matters. 


(7)  Out  of  Town  Travel 

Approving  Director's  attendance  at  three  day 
seminar  of  the  American  Society  for  Public 
Administration  in  Santa  Ana,  CA,  commencing 
March  30,  1981 


(8)  Approval  of  Attendance  at  Conference  of  American 
Association  of  Airport  Executives  by  Assistant 
Deputy  Director,  Business  and  Finance 

The  national  conference  will  be  held  May  10-13, 
1981  in  Reno  and  Deals  with  a wide  range  of 
airport  and  aviation  matters. 


(9)  Rental  Credit  - Inland  Empire  Airlines 

Resolution  authorizing  a rental  credit  to  Inland 
Empire  Airlines  for  work  done  in  the  North  Terminal 
Building. 


( 10 )  Republic  Airlines  Signage 

Republic  Airlines:  Sign  installation  over  their 

hangar  located  adjacent  to  the  Airports  Commission 
Maintenance  Building.  All  work  to  be  done  at  their 
sole  expense  and  without  rental  credit. 


(ID  Travel  Request  - AOCI  International  Airports  Conference 

Requesting  Commission  approval  for  two  people  to 
attend  AOCI  International  Airports  Conference  in 
Lisbon,  Portugal  from  June  24-26,  1981. 


Page  4,  March  17,  1981 


' 


8.  Trailing  Calendar 


( 1)  Airport  Noise  Mitigation  Action  Plan  ( ANMAP ) 

(A  recommendation  for  action  will  be  made  at 
the  April  7,  1981  Commission  meeting.) 
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Tuesday,  April  7,  1981 


2:00  P.M. 

Room  282  • City  Hall 
City  and  County  of  San  Francisco 


DIANNE  FEINSTEIN,  MAYOR 


COMMISSIONERS 

MORRIS  BERNSTEIN 
President 

WILLIAM  K.  COBLENTZ 
Vice-President 
RUTH  S.  KADISH 
DR.  Z.L.  GOOSBY 
J.  EDWARD  FLEISHELL 


RICHARD  R.  HEATH 
Director  of  Airports 


San  Francisco  International  Airport 
San  Francisco,  California  94128 


AIRPORTS  COMMISSION 
MEETING 


Tuesday,  April  7,  1981 


CALENDAR 


1.  Call  to  Order 

2.  Roll  Call 

3.  Adoption  of  Minutes 

4.  ' Secretary's  Announcement  of  Action  Taken  in 

Executive  Session. 

5.  Special  Item  (See  attached  page  2,  Item  1) 

6.  Director's  Reports 

7.  Items  Initiated  by  Commissioners  (See  attached  page  3, 
Items  2 and  3) 

8.  Agenda  Items  Inovolving  Airport  Policies  or  Major 
Operational  Decisions  (see  attached  page  4,  Items  4-9) 

9.  Consent  Calendar  of  Routine  Administrative  Matters 
(See  attached  pages  5 and  6,  Items  10  - 20) 

10.  Consent  Calendar  of  Contract  Modifications  (see 
attached  page  7,  Item  21) 

11.  Trailing  Calendar  of  Old  Business 

12.  Public  Hearing  (See  attached  page  8,  Item  22) 

13.  Adjournment  of  Meeting  into  Executive  Session 

14.  Executive  Session 
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5.  Special  Items. 


(1)  Commendation  to  Host  International,  Inc.  - 
International  Room  Awards. 

Resolution  commending  Host  International,  Inc.'s  receipt 
of  awards  from  the  Society  of  Bacchus  and  the  International 
Food  Service  Executives  Association  for  excellence  in  food, 
drink,  and  service  in  the  International  Room. 
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7. 


Agenda  Items  Initiated  by  Commissioners. 


( 2 ) Request  that  U.S.  Customs  Service  select  San  Francisco 
International  Airport  as  a site  for  the  Testing  of  the 
Red  Door/Green  Door  Procedure. 

Resolution  requesting  U.S.  Customs  Service  to  select 
S.F.I.A.  for  test  of  Red  Door/Green  Door  processing 
procedure . 


( 3 ) Purchase  of  Luggage  Carts  for  Customs  Baggage  Claim  Area 

Resolution  - Authorization  to  spend  a maximum  of  $4,750 
to  purchase  new  style  luggage  carts  for  use  in  the  Customs 
Baggage  Claim  Area. 
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Agenda  Items  Involving  Airport  Policies  and  Major  Operational 
Decisions . 


( 4 )  Motor  Vehicle  Operation  on  Airport 

Part  1.4  of  the  Airport  Rules  and  Regulations  regarding 
the  control  of  the  Airport  roadways,  specifically,  the 
operation  of  taxicabs,  courtesy  vehicles,  limousines, 
buses  and  vans,  has  been  revised  and  an  appropriate  reso- 
lution is  attached  and  recommended  for  approval. 


(5)-  North  Terminal  Concession  Development  Phase  3 , 

General  Plan. 

Resolution  authorizing  Director  of  Airports  to  proceed 
to  develop  bid  specifications  for  three  new  concession 
areas  in  North  Terminal:  1)  Entertainment  Center,  2) 
Cookies  Store,  and  3)  Oriental  Gift  Store. 


( 6 )  Airport  Shuttle  Bus  Service 

Resolution  approving  new  10-year  agreement. 


( 7 )  Contract  No.  1321,  Cleaning  Services  Contract  for  North 
Terminal  Facility  Six  Months  Comparative  Cost  Analysis. 

Resolution  approving  and  adopting  staff  report  on  a 
6-month  comparative  cost  analysis  regarding  actual  costs 
of  custodial  services  by  private  contractor  in  the  North 
Terminal  as  compared  to  the  projected  expenses  if  done  by 
City  personnel,  and  directing  Commission  Secretary  to 
transmit  said  report  to  the  Budget  Analyst  and  Controller 
for  review  and  forwarding  to  Board  of  Supervisors  in 
accordance  with  Board  Resolution  834-80. 


( 8 )  Amendment  No.  1 to  Signet  Testing  Laboratories,  Inc. 
Professional  Services  Agreement  to  include  Airport 
Contracts  1200B(1)  Central  Terminal  Modernization-Steel, 
Piling,  1200B(2)  Central  Terminal  Modernization-General 
Construction  Concourse  and  Boarding  Area  D,  and  1200B 
(4)  Central  Terminal  Remodeling. 

Maximum  not  to  exceed  fee  of  $150,000.00. 


(9)  Interim  Signing  Program  for  Transit  Operations  -- 
Rental  Credit. 

Resolution  authorizing  a rental  credit  for  the  scheduled 
transit  operators,  that  covers  the  initial  costs,  to 
install  an  interchangeable,  modular.  Airport  transit 
signing  system,  funded  by  the  transit  operators.  The 
program  shall  cover  actual  costs  incurred  with  a maximum 
liability  of  $25,000.  This  project  replaces  Airport 
Contract  No.  1280,  scheduled  in  the  1981-1982  budget. 
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9.  Consent  Calendar  of  Routine  Administrative  Matters. 


(10)  Declaration  of  Emergency,  Contract  No.  1392, 

Repairs  to  Timber  Trestle  at  end  of  Runway  19L. 

Resolution  ratifying  the  action  of  the  President  of  the 
Commission  on  declaring  an  emergency  and  taking  immediate 
steps  to  repair  the  timber  trestle  at  the  end  of  Runway  19L. 


(11)  Retirement  Resolution:  Normal  Merkel,  FAA 

Resolution  expressing  appreciation  to  Mr.  Norman  Merkel 
on  his  retirement  from  the  Federal  Aviation  Administration. 


(12)  Travel  - AOCI  Airport  Security  Meeting 

Resolution  approving  Assistant  Deputy  Director,  Ron  V. 
Wilson  to  be  sent  to  Montreal,  Canada,  to  participate 
in  the  AOCI  Airport  Security  Committee  meetings  on  May  19 
and  20,  1981. 


(13)  Bid  Call:  Contract  No.  1293,  Relamping  Light  Fixtures, 
Upper  Lobby  High  Ceiling,  South  Terminal. 

Resolution  approving  the  plans  and  specifications  and 
authorizing  the  Director  to  call  for  bids  for  Airport 
Contract  No.  1293,  Relamping  Light  Fixtures,  Upper  Lobby 
High  Ceiling,  South  Terminal  Building. 

The  purpose  of  this  contract  is  to  relamp  and  repair  upper 
lobby  high  ceiling  light  fixtures. 

Contract  time  is  forty-five  calendar  days. 


(14)  Bid  Call:  Contract  No.  1383 , 

Work  Platforms  m Garage  Utility  Tunnel. 

Resolution  approving  the  final  drawings  and  specifications 
and  authorizing  the  Director  of  Airports  to  call  for  bids 
for  Airport  Contract  No.  1383,  Work  Platforms  in  Garage 
Utility  Tunnel. 

The  purpose  of  this  contract  is  to  construct  two  steel 
work  platforms  beneath  telephone  cable  splice  points  in 
the  garage  utility  tunnel  near  Cores  E and  F.  Platforms 
are  required  to  allow  safe  access  of  maintenance  personnel 
to  work  above  the  hot  and  chilled  water  lines. 


(15)  Bid  Call:  Contract  No.  1387, 

Floor  Construction,  North  Terminal  Hub  Utility  Area. 

Resolution  approving  the  scope,  budget  and  schedule  for 
Contract  No.  1387,  Floor  Construction,  North  Terminal  Hub 
Utility  Area,  and  authorizing  bid  call. 

This  contract  will  provide  for  the  construction  of  a concrete 
floor  of  about  400  square  feet  in  the  unfinished  utility 
shaft  on  the  second  floor  of  the  North  Terminal  Hub  for  use 
as  a concession  lease  area. 

Construction  time  is  45  days. 
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9.  Consent  Calendar  (continued) 


(16 )  Concession  Lease  Awards  - North  Terminal 

Four  (4)  resolutions  awarding  the  "News/Gifts/Sundries", 
"California  Shop",  "Personalizing"  and  "Customized 
Jewelry"  leases. 


(17)  Airport  Contract  No.  1328, 

Rejection  of  Bids  and  Authorization  for  New  Bids. 

Resolution  rejecting  all  bids  received  for  Airport  Contract 
No.  1328,  Business  and  Finance  Office  Alterations,  Central 
Terminal  and  Garage  and  authorizing  Director  of  Airports 
to  re-advertise  for  new  bids. 

Bids  received  on  March  23,  1981: 


(18)  Award  of  Contract  No.  1377, 

Noise  Monitoring  Center  Improvements. 

Resolution  awarding  Contract  No.  1377,  Noise  Monitoring 
Center  Improvements  to  Hodgson  Construction  Inc.,  2815 
Fair  Oaks  Avenue,  Redwood  City,  CA  94063. 

The  purpose  of  this  contract  is  to  remodel  the  Noise 
Moditoring  Center  in  order  to  accommodate  new  equipment 
purchased  by  the  Airport. 

Sole  bid  received  on  March  25,  1981: 

1.  Hodgson  Construction  Inc.  $17,990.00 

Construction  time  is  45  days. 


( 19 )  Rental  Credit  - Eastern  Airlines 

Resolution  authorizing  a rental  credit  of  $6,000.00  to 
Eastern  Airlines  for  work  to  be  performed  in  the  North 
Terminal  Building. 


(20)  Tenant  Improvements,  Airport  No.  T-2514, 

American  Airlines,  Boarding  Area  E and  North  Terminal 
$ 2 , 3 0 0 , 0 0~0i 

Tenant  contract  to  develop  new  lease  spaces  in  Boarding 
Area  E and  remodel  existing  spaces  in  North  Terminal 
for  passenger  facilities,  baggage  handling,  office  space, 
VIP  Lounge  and  crew  facilities. 


1.  Emlay  Construction 

2.  Anderson  Construction 

3.  Hodgson  Construction 


$117,000.00 

$117,623.00 

$123,600.00 
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10.  Consent  Calendar  of  Contract  Modifications. 


(21)  Airport  Contract  No.  936,  Industrial  Waste  Treatment 
Plant,  Modification  No.  9 (Debit),  $7,065.00 

Resolution  approving  and  requesting  the  Controller's 
certification  of  Debit  Modification  No.  9 in  the  amount 
of  $7,065.00.  The  contractor  for  this  work  is  Piombo 
Corporation . 

This  modification  provides  for  revisions  to  various 
electrical  and  mechanical  work  in  the  new  industrial 
waste  treatment  plant . 


Original  amount  of  contract 
Previous  Modifications, 


$3,693,450.00 


Type  1,  (Debit) 
Previous  Modifications, 


50,999.00 


Type  2,  (Debit) 
Modification  No.  9, 


54,424 . 28 


Type  2 (Debit) 

Revised  amount  of  contract 


7,065.00 
$3,805,938 . 28 
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12.  Public  Hearing. 


(22)  Public  Hearing  for  Adoption  of  Airport  Noise 
Mitigation  Action  Plan  (ANMAP) 

A public  hearing  prior  to  the  adoption  of  proposed 
Airport  Noise  Mitigation  Action  Plan  (ANMAP).  The 
proposed  ANMAP  establishes  objectives  and  a time- 
table from  which  the  Airport  will  implement  the 
On-Airport  Noise  Mitigation  Actions  recommended  by 
the  Joint  Powers  Land  Use  Study  Final  Technical 
Report . 
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San  Francisco  International  Airport 
San  Francisco,  California  94128 


AIRPORTS  COMMISSION 
MEETING 


Tuesday,  April  21,  1981 


CALENDAR 


1.  Call  to  Order 

2.  Roll  Call 

3.  Adoption  of  Minutes 

4.  Secretary's  Announcement  of  Actions  Taken 
in  Executive  Session 

5.  Director's  Reports  (See  attached  page  2,  Items  1 and  2) 

6.  Items  Initiated  by  Commissioners  (See  attached  page  3, 
Items  3 and  4) 

7.  Agenda  Items  Involving  Airport  Policies  or  Major 
Operational  Decisions  (See  attached  page  4,  Items  5-9) 

8.  Consent  Calendar  of  Routine  Administrative  Matters 
(See  attached  pages  5 and  6,  Items  10  - 17) 

9.  Adjournment  of  Meeting  into  Executive  Session 

10.  Executive  Session 
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1981 


5.  Director’s  Reports. 

(1)  Senate  Bill  508,  1981  ADAP  Legislation 

Director’s  Report  on  Senate  Bill  508,  this  year's  ADAP 
funding  legislation. 


( 2 ) Report  on  Skycaps  and  Pre-Flight  Screening 
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April  21 


1981 


6. 


Items  Initiated  by  Commissioners. 


( 3 ) Merger  of  Customs  and  Immigration 

Resolution  in  support  of  the  concept  of  merging  Customs 
and  Immigration  duties  at  the  International  Arrivals 
Area . 


(4 ) Report  on  the  Temporary  Exhibition  Programs 

Report  on  the  temporary  exhibition  programs  outlining 
all  displays  and  exhibitions  already  in  place  plus  those 
planned.  Also,  a selection  of  reviews  and  letters  of 
positive  response  the  program  has  generated.  Resolution 
recommending  and  supporting  the  program. 


Page  3,  April  21,  1981 


' 


7.  Agenda  Items  Involving  Airport  Policies  and  Major  Operational 
Decisions . 


( 5 )  Ground  Transportation  Schedule  of  Fines 

Resolution  approving  the  Fine  Schedule  as  set  forth  in 
Section  1.4.10  of  the  Grand  Transportation  Rules  and 
Regulations . 


( 6 )  Crothall  Systems,  Inc.  - Preventive  Maintenance  - 
Management . 

Resolution  approving  $152,858  for  professional  services 
of  Crothall  Systems,  Inc.  to  set  up  a preventive  mainte- 
nance management  program. 


( 7 )  Approval  to  Receive  Bids 

Approval  to  receive  bids  on  Gallery  Shop,  North  Terminal, 
Boarding  Area  E. 


( 8 )  Contract  1200A  - Central  Terminal  Modernization  Site 

Preparation,  Modification  No.  3,  Remedial  Work  for  Mis- 
aligned Piles  and  Extension  of  Time,  No  Change  in 
Contract  Cost. 

Resolution  approving  Modification  No.  3 to  Contract  1200A, 
Central  Terminal  Modernization  Site  Preparation.  Contractor 
to  do  all  remedial  work  necessary  to  correct  misaligned  piles 
due  to  earth  movement  at  no  cost  to  City.  Extend  contract 
completion  date  to  September  1,  1981.  Contractor  and  City 
agree  not  to  claim  damages  relative  to  the  movement  of  the 
piles . 


(9 )  Bid  Call,  Contract  No.  1293,  Relamping  Light  Fixtures , 

Upper  Lobby,  High  Ceiling,  South  Terminal. 

Resolution  approving  the  plans  and  specifications  and  autho- 
rizing the  Director  to  call  for  bids  for  Airport  Contract 
No.  1293,  Relamping  Light  Fixtures,  Upper  Lobby  High  Ceiling, 
South  Terminal  Building. 

The  purpose  of  this  contract  is  to  relamp  and  repair  upper 
lobby  high  ceiling  light  fixtures. 

Contract  time  is  forty-five  calendar  days. 
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Consent  Calendar  of  Routine  Administrative  Matters. 


( 10 )  Resolution  of  Appreciation  - Louis  Martin 

Resolution  of  Appreciation  of  Mr.  Louis  Martin, 
Assistant  Chief  of  the  San  Francisco  International 
Airport  Control  Tower  upon  his  promotion  to  the 
Bay  Area  TRACON. 


(11 )  Reappropriation  of  Funds  - $33,657.00 

Resolution  authorizing  reappropriation  of  $33,657  in 
salaries  and  mandatory  fringes  in  Airport  Operating 
Fund  due  to  Civil  Service  Commission  classifying  a 
new  position  in  1980-81  budget. 


(12)  Approval  of  Claims  Settlement  - $7,468.27 

Resolution  approving  the  action  of  the  Director  of 
Airports,  with  the  approval  of  the  City  Attorney,  in 
the  settlement  and  compromise  of  the  following  claims 
covering  the  period  July  1980  thru  March,  1981,  in 
accordance  with  Airports  Commission  Resolution  No. 
74-0237. 


( 13 )  Modification  of  Agreement  No.  14  to  Contract  Proposal 
68251-A,  SFO  Shuttle  Bus  Contract  Modification 

Price  adjustment  of  ninety-seven  cents  ($0.97)  per  hour, 
to  compensate  for  increases  in  labor  wage  rates  and  fuel 
costs  effective  January  1,  1981. 


(14)  Attendance;  American  Society  of  Civil  Engineers  Inter- 
national Air  Transportation  Specialty  Conference 

Resolution  approving  the  Deputy  Director  and  Chief 
Engineer  to  attend  and  participate  in  the  1981  American 
Society  of  Civil  Engineers  International  Air  Transpor- 
tation Specialty  Conference  in  Atlantic  City,  New  Jersey 
on  May  26-28  , 1981  . 


(15)  Bid  Call,  Contract  No.  1372, 

Waterproofing  Window  Sills,  South  Terminal 

Resolution  approving  the  final  plans  and  specifications 
and  authorizing  the  Director  of  Airports  to  call  for  bids 
for  Airport  Contract  No.  1372,  Waterproofing  Window  Sills, 
South  Terminal. 

The  work  consists  of  waterproofing  windows,  and  repairing 
and  painting  the  damaged  walls  in  the  South  Terminal. 

Construction  time  is  sixty  (60)  calendar  days. 
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Consent  Calendar  of  Routine  Administrative  Matters  (continued) 


( 16 ) Concession  Lease  Awards  North  Terminal 

Awarding  California  Shop  and  Personalizing  Shop. 


(17)  Final  Modification  and  Completion  of  Airport  Contract  No. 
1366,  Emergency  Silt  and  Tule  Removal 


Resolution  accepting  the  work  under  Airport  Contract  No. 
1355,  Emergency  Silt  and  Tule  Removal,  as  satisfactorily 
completed;  approving  and  requesting  the  Controller’s 
certification  of  Credit  Modification  No.  1 in  the  amount 
of  $12,416.00;  and  approving  final  payment  in  the  amount 
of  $629.20  in  favor  of  the  Contractor,  CAL  Equipment, 
8140A  Enterprise  Drive,  Newark,  CA  94560. 

$25,000.00 
(12  ,416.00) 
$12 ,584.00 
66  Calendar  Days 
November  3,  1980 
January  7,  1981 


Original  Emergency  Funds  Allocated 
Modification  of  Contract  (Credit) 
Final  Amount  of  Contract 
Performance  Time  of  Contract 
Contract  Starting  Date 
Contract  Completion  Date 


This  work  was  performed  under  declaration  of 
Commission  Resolution  No.  80-0285  adopted  on 
1980  . 


emergency  by 
November  18, 
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AIRPORTS  COMMISSION 
MEETING 


Tuesday,  May  5,  1981 


CALENDAR 


1 . Call  to  Order 

2.  - Roll  Call 

3.  Adoption  of  Minutes 

4.  Secretary's  Announcement  of  Actions  Taken 
in  Executive  Session 

5.  Director's  Reports  (See  attached  page  2,  Items 
1 and  2) 

6.  Items  Initiated  by  Commissioners 

7.  Agenda  Items  Involving  Airport  Policies  or  Major 
Operational  Decisions  (See  attached  page  3,  Items 
3-6) 

8.  Consent  Calendar  of  Routine  Administrative  Matters 
(See  attached  page  4,  Items  7-12) 

9.  Adjournment  of  Meeting 
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5.  Director’s  Reports. 


( 1 ) Courtyard  Parking 


( 2 ) Verbal  Report  on  Maurice  Garbell’s  Letter  of  April  27th. 
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7.  Agenda  Items  Involving  Airport  Policies  or  Major  Operational 
Decisions . 

( 3 )  Contract  No.  1220,  Terminal  Connectors  and  North  Terminal 
Roof  Parking,  Approval  of  Preliminary  Design  and  Revised 
Schedule  and  Budget. 


Resolution  approving  the  Preliminary  Design  for  Contract 
No.  1220,  Terminal  Connectors  and  North  Terminal  Roof 
Parking  and  authorizing  the  Director  of  Airports  to  call 
for  bids  when  ready  and  appropriate. 

Due  to  an  increased  scope  of  work,  the  schedule  and 
budget  is  revised  as  follows:  1)  Contract  Documents  to 
be  completed  and  ready  for  bid  by  September  1,  1981  with 
construction  schedule  to  start  by  December  15,  1981,  and 
2)  Construction  budget  to  be  increased  to  $17  million. 
Although  the  bid  date  has  been  deferred,  all  work  will  be 
completed  in  accordance  with  the  existing  approved  schedule. 

The  airlines  have  recommended  that  the  Airport  Operations' 
space  be  eliminated  to  reduce  the  cost.  Airport  staff 
recommends  the  full  project. 

( 4 )  Crothall  Systems,  Inc.  - Preventive  Maintenance  - 
Management . 

Resolution  approving  $152,858  for  professional  services 
of  Crothall  Systems,  Inc.  to  set  up  a Preventive  Mainte- 
nance Management. 


( 5 )  Proposed  Resolution  Expressing  the  Commission's  Dis- 
satisfaction with  Sky  Cap  Service. 

Proposed  resolution  expressing  the  Commission's  dis- 
satisfaction with  the  level,  quality  and  consistency  of 
the  Sky  Cap  service  and  asking  the  Airlines  Affairs  Com- 
mittee to  work  with  Airport  staff  to  develop  a better 
system  and  provide  recommendations  for  action  with  60 
days . 


( 6 )  Tenant  Improvement : Pan  Am  World  Airways , 

Interim  Domestic  Baggage  Claim  Facility  - $800,000. 

Resolution  approving  the  conceptual  and  schematic  plans 
by  Pan  Am  for  a proposed  interim  domestic  baggage  claim 
facility  adjacent  to  the  west  end  of  South  Terminal. 

All  work  to  be  done  by  Pan  Am  at  its  sole  expense  and 
without  rental  credit.  Final  approval  also  subject  to 
Art  Commission  and  environmental  evaluation  by  City 
Planning . 
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.8.  Consent  Calendar  of  Routine  Administrative  Matters. 


( 7 )  Gift  to  the  Airport  - TWA  Boeing  707 

Resolution  accepting  a Boeing  707  Aircraft  from  TWA 
that  was  damaged  on  November  30,  1980  to  be  used  for 
Crash  Fire  Rescue  and  Medical  Preparedness  Training 
at  the  Airport. 


(8 )  Bid  Call:  Contract  No.  1390  , 

Carpeting  for  Pier  "G"  and  Rotunda  "A" , South  Terminal 

Resolution  approving  the  final  plans  and  specifications 
and  authorizing  the  Director  of  Airports  to  call  for 
bids  for  Airports  Contract  No.  1390,  Carpeting  for  Pier 
"GM  and  Rotunda  !'A" , South  Terminal. 

The  work  consists  of  removing  existing  worn-out  carpeting 
and  installing  new  carpeting  in  Pier  "G"  and  the  public 
areas  in  Rotunda  "A" . 

Total  contract  time  is  ninety  (90)  calendar  days,  which 
includes  60  days  for  delivery  of  carpet  and  30  days  for 
installation. 


( 9 )  Completion  of  Emergency  Contract  No.  1392 , 

Repairs  to  Timber  Trestle  at  End  of  Runway  19L,  $10,388.58. 

Resolution  accepting  the  work  under  emergency  Airport 
Contract  No.  1392,  Repairs  to  Timber  Trestle  at  End  of 
Runway  19L,  as  satisfactorily  completed  and  approving 
final  payment  of  $10,388.58  in  favor  of  the  Contractor, 
Podesta  Divers,  Inc.,  Pier  3i,  The  Embarcadero,  San 
Francisco,  CA  94111. 


(10)  Professional  Services  Agreement 

Arthur  Andersen  S Co. , completion  of  contract  and  final 
modification,  $30,000. 

This  contractor  was  engaged  to  design  and  implement  the 
Airport  accounting  and  budgetary  systems,  to  perform 
software  and  service  center  evaluations,  and  to  prepare 
a preliminary  design  of  a Billing/Accounts  Receivable 
system.  This  work  has  been  performed  and  the  $519,000 
job  is  now  complete. 


( 11 )  Rental  Credit 

Resolution  authorizing  rental  credit  of  $2,000  to 
American  Airlines  for  relocation  in  Pier  E. 


Performance  Time  of  Contract 
Effective  Date  of  Contract 
Contract  Completion  Date 


Emergency  Funds  Allocated 
Final  Amount  of  Contract 


$20,000.00 
10,388 .58 
14  Calendar  days 
March  26,  1981 
April  8,  1981 
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8.  Consent  Calendar  of  Routine  Administrative  Matters  (continued) 


( 12 ) Professional  Services  Agreement  with  Peat,  Marwick 
and  Mitchell,  not  to  exceed  $15,000. 

Professional  Services  Agreement  with  Peat,  Marwick  and 
Mitchell  to  perform  a rates  and  charges  study  and  to 
provide  general  consulting  services  in  connection  with 
the  Settlement  Agreement  with  the  airlines  for  a price 
not  to  exceed  $75,000. 
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PRESIDENT 
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RICHARD  R.  HEATH 
DIRECTOR  OF  AIRPORTS 


NOTICE  OF  CANCELLATION 
AIRPORTS  COMMISSION  MEETING 


DOCUMENTS  DEPT. 

MAY  1 8 1981 


;.^u 

!>?ARY 


The  regular  meeting  of  the  Airports  Commission,  scheduled 
to  be  held  on  Tuesday,  May  19,  1981,.  has  been  cancelled. 

The  next  meeting  is  scheduled  to  be  held  on  June  2,  1981. 

The  public  is  invited  to  attend. 


Eric  Craven 
Commission  Secretary 


SAN  FRANCISCO 
AIRPORTS  COMMISSION 


, CALENDAR 
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2:00  P.M. 

Room  282  - City  Hall 
City  and  County  of  San  Francisco 


DIANNE  FEINSTEIN,  MAYOR 


COMMISSIONERS 

MORRIS  BERNSTEIN 
President 

WILLIAM  K.  COBLENTZ 
Vice-President 
RUTH  S.  KADISH 
DR.  Z.L.  GOOSBY 
J.  EDWARD  FLEISHELL 


RICHARD  R.  HEATH 

Director  of  Airports 


San  Francisco  International  Airport 
San  Francisco,  California  94128 


AIRPORTS  COMMISSION 


MEETING 


Tuesday,  June  2,  1981 


ORDER  OF  BUSINESS 


A.  Call  to  Order. 

B.  Roll  Call. 

C.  Adoption  of  Minutes. 

D.  Special  Items  (see  attached  page  2,  Items  1 and  2). 

E.  Director's  Reports  (see  attached  page  2,  Items 

3 and  4). 

F.  Items  Initiated  by  Commissioners. 

G.  Agenda  Items  Involving  Policies  or  Major  Operational 

Decisions  (see  attached  page  3,  Items  5-7). 

H.  Consent  Calendar  of  Routine  Administrative  Matters 

(see  attached  pages  3-7,  Items  8-22). 

I.  Consent  Calendar  of  Contract  Modifications  (see 

attached  pages  7-8,  Items  23-25). 

J.  Adjournment  of  Public  Meeting  to  Go  into  Closed 

Session . 

K.  Closed  Session. 
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AIRPORTS  COMMISSION 
MEETING 


Tuesday,  June  2,  1981 


CALENDAR 


A.  Call  to  Order 


B.  . Roll  Call 


C.  Adoption  of  Minutes 


D.  Special  Items 

( 1 ) Retirement  - Dale  Fearn • 

Dale  Fearn  is  retiring  June  1,  1981,  as  Assistant 
Deputy  Director,  Planning  with  fourteen  years  of 
City  service. 

( 2 ) Retirement  - Ben  Zanders. 


E.  Director's  Reports 

( 3 ) Central  Terminal  Remodeling  - Interim  Relocation 
of  Airport  Administrative  Offices. 

Director's  report  regarding  proposal  to  relocate 
Airport  Administrative  Offices  to  Airborne  Building 
for  the  duration  of  the  remodeling  of  the  Central 
Terminal;  and  proposal  to  retain  Gensler  S Associates 
to  renovate  Airborne  Building  as  well  as  the  upper 
floors  of  the  Central  Terminal. 

( 4 ) Courtyard  Parking  Availability 

Informing  Commission  that  a detailed  program  on 
courtyard  parking  will  be  presented  to  Commission 
for  consideration  at  the  second  meeting  in  July. 


F.  Items  Initiated  by  Commissioners 
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G.  Agenda  Items  Involving  Airport  Policies  or  Major 
Operational  Decisions 

( 5 ) Contract  No.  12 20 , Terminal  Connectors  and  North 
Terminal  Roof  Parking:  Approval  of  Preliminary 

Design  for  South  Connector  and  Revised  Schedule 
and  Budget. 

Resolution  approving:  1)  Preliminary  design  for 

South  Connector;  2)  Revision  to  Master  Schedule 
to  reflect  start  of  construction  on  December  15, 
1981  (completion  date  remains  unchanged);  3)  In- 
crease in  construction  budget  to  $16.6  million  to 
accommodate  project  revisions;  4)  Bid  call  when 
ready . 


( 6 ) Crothall  Systems,  Inc.  - Preventive  Maintenance-Mgmt . 

Resolution  approving  $152,858.00  for  professional 
services  of  Crothall  Systems,  Inc.  to  set  up 
Preventive  Maintenance  Management. 

17)  Concession  Evaluation  System,  Not  to  Exceed  $3,000.00. 


Request  for  approval  to  obtain  the  professional  services 
of  the  firm  of  Advisors  to  Business  Management  to 
develop  a Concession  Evaluation  System  at  a cost  not 
to  exceed  $3000.00. 


H.  Consent  Calendar  of  Routine  Administrative  Matters 

( 8 ) Proposed  Airport  Hilton  Inn  Expansion  - Schematic 
Design  Approval. 

Resolution  approving  the  proposed  schematic  design 
of  the  300-room  addition  to  the  Airport  Hilton  Inn 
and  authorizing  Hilton  Hotels  Corporation  to  proceed. 

( 9 ) United  Airlines  Plot  5 Lease  Extension. 

Resolution  to  extend  United  Airlines  Lease  on  Plot  5, 
pursuant  to  the  provisions  therein,  until  April  30, 
1989,  for  a rental  of  $187,572.00  per  year. 

( 10 ) Professional  Services  Agreement  - I.P.  Sharp,  $25,000. 

For  the  development  and  implementation  of  the  landing 
fees  model,  an  Airport  passenger  and  operational  stat- 
istical model  and  other  models  as  required  - $25,000. 

( 11 ) Approval  of  Supplemental  Appropriation,  $1,563.20. 

Resolution  requesting  approval  of  supplemental  appro- 
priation in  the  amount  of  $1,563.20  to  cover  retro- 
active salaries  and  related  mandatory  fringe  benefit 
costs . 
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H.  Consent  Calendar  of  Routine  Administrative  Matters  (Contd) 


(12)  Bid  Call  - Airport  Contract  No.  1396 
Remodeling  of  Emergency  Communication  Van. 

Resolution  approving  the  final  drawings  and  spec- 
ifications and  authorizing  the  Director  of  Airports 
to  call  for  bids  for  Airport  Contract  No.  1396,  re- 
modeling of  Emergency  Communication  Van. 

The  purpose  of  this  contract  is  to  remodel  and  equip 
the  van  purchased  by  the  Airport  in  order  to  make  it 
usable  as  a mobile  emergency  communication  center. 

The  work  includes  the  modification  of  the  van  body, 
furnishing  and  installing  new  fuel  tanks,  electrical 
and  electronic  equipment,  cabinet  and  other  related 
work. 

( 13 ) Rejection  of  Bids  - Contract  No.  1328R  Business  and 
Finance  Office  Alterations 

Central  Terminal  6 Garage 

Resolution  rejecting  all  bids  for  Contract  No.  1328R, 
Business  and  Finance  Offices  Alterations,  Central 
Terminal  and  Garage. 

The  purpose  of  this  contract  is  to  provide  additional 
office  space  and  alleviate  the  existing  congested 
conditions  in  the  Business  and  Finance  Division  offices. 


Bids  received  on  April  30,  1981: 


Contractor 

Amount  of  Bid 

1. 

Hodgson  Construction  Inc. 

$ 

63,364.00 

2. 

Anderson  Constructors  Inc. 

$ 

63,564.00 

3. 

Wilmor  Construction  Inc. 

$ 

64,000.00 

4. 

Nico  Construction  Co.,  Inc. 

$ 

69,650.00 

5. 

Design  II  Construction 

$75,176.00 

Construction  budget  for  work  is  $50,000.  Staff  will 
consider  other  alternatives  for  interim  space. 

( 14 )  Award  of  Contract  No.  1293  - $40,127.50 

Relamping  Light  Fixtures,  Upper  Lobby  High  Ceiling, 
South  Terminal  Building 

Resolution  awarding  Contract  No.  1293  to  Coby  Friedman 
Electric,  2323  Divisadero,  San  Francisco,  Ca.  94115, 
in  the  amount  of  $40,127.50.  The  purpose  of  this 
contract  is  to  clean,  relamp  and  repair  upper  lobby 
high  ceiling  light  fixtures  in  the  South  Terminal 
Building . 

Bids  received  on  May  19,  1981. 

1.  Coby  Friedman  Electric  $40,127.50 

2.  Sylvania  Lighting  Services  $102,597.10 

Construction  time  is  45  calendar  days. 
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H.  Consent  Calendar  of  Routine  Administrative  Matters  (Contd) 


( 15 )  Award  of  Contract  No.  1372 
Waterproofing  Window  Sills 
South  Terminal 

Resolution  awarding  Contract  No.  1372,  Waterproofing 
Window  Sills,  South  Terminal  to  William  J.  Sinay,  Inc., 
in  the  amount  of  $11,863.00. 

The  purpose  of  this  Contract  is  to  prevent  water  damage 
to  the  interior  along  window  sills  at  the  Mezzanine  floor, 
South  Terminal . 


Bids  received  on  May  14,  1981: 


Contractor 

Amount  of  Bid 

1. 

William  J.  Sinay,  Inc. 

$11,863.00 

2. 

Design  II  Construction 

$13,582.00 

3. 

Anderson  Constructors , Inc . 

$14,569.00 

( 16 )  Award  of  Contract  No.  1383 

Work  Platforms  m Garage  Utility  Tunnel 

Resolution  awarding  Contract  No.  1383,  Work  Platforms 
in  Garage  Utility  Tunnel  to  Siedl  Steel,  212  Shaw  Road, 
South  San  Francisco,  Ca.  94080. 

The  purpose  of  this  contract  is  to  construct  two  steel 
work  platforms  beneath  telephone  cable  splice  points 
in  the  garage  utility  tunnel  near  Gores  E and  F.  Plat- 
forms are  required  to  allow  safe  access  of  maintenance 
personnel  to  work  above  the  hot  and  chilled  water  lines 

Bids  received  on  May  6,  1981: 


1. 

Siedl  Steel 

$ 

5,980.00 

2. 

Vargas  Iron  Works,  Inc. 

$ 

13,817.00 

3. 

Shepard  Steel  Constructors,  Inc. 

$ 

14,630.00 

4 . 

C.E.  Toland  £ Son 

$ 

15,489.00 

5. 

Romak  Iron  Works 

$ 

17,000.00 

6. 

Nico 

$ 

17,229.00 

Construction  time  is  60  calendar  days. 

( 17 )  Award  of  Contract  No.  1387 

Floor  Construction  - North  Terminal  Hub 
Utility  Area  - $13,230.00 


Resolution  awarding  Contract  No.  1387,  Floor  Construction- 
North  Terminal  Hub  Utility  Area  to  Anderson  Constructors, 
Inc.,  330  First  Street,  San  Francisco,  Ca . 94105. 

The  purpose  of  this  contract  is  to  construct  a concrete 
floor  of  400  square  feet  in  the  unfinished  utility  shaft 
on  the  second  floor  of  the  North  Terminal  Hub  for  use  as 
a concession  lease  area. 
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H.  Consent  Calendar  of  Routine  Administrative  Matters  (Contd) 

(17)  Continued 

Bids  received  on  May  19,  1981 

1.  Anderson  Constructors  $ 13,230.00 

2.  Design  II  Construction  $ 14,798.00 

Construction  time  is  45  calendar  days. 

( 18 ) Airport  Contract  No.  1000 

Garage:  State  IV  - Superstructure  Addition 

Modification  No.  87  £ Final  Completion 

Resolution  declaring  Airport  Contract  No.  1000,  Garage: 
Stage  IV  - Superstructure  Addition  as  100%  complete; 
Approving  and  requesting  the  Controller’s  certification 
of  Modification  No.  87  in  the  amount  of  $17,132.00  and 
approving  final  progress  payment  in  the  amount  of  $84,882. 
in  favor  of  the  contractor,  Robert  E.  McKee,  Inc.  4701 
San  Fernando  Road  West,  Los  Angeles,  Ca.  90039. 


Original  Amount  of  Contract  $50,414,395.00 

Prior  Modifications  No.l  thru  No. 86  3,647,510.00 

(Debit ) 

Revised  Amount  of  Contract  $54,061,905.00 

Modification  No.  87  (Debit)  17,132.00 

Revised  Amount  of  Contract  $54,079,037.00 


( 19 )  Modification  No.l  and  Completion  of  Contract  No.1273 
Additional  Roadway  Signing 

Resolution  accepting  the  work  under  Airport  Contract 
No.  1273,  Additional  Roadway  Signing,  as  satisfactorily 
completed;  extending  the  completion  date  from  November 
4,  1980  to  December  31,  1980;  approving  and  requesting 
the  Controller's  Certification  of  Debit  Modification 
No.l  in  the  amount  of  $9,089.17;  and  approving  final 
payment  in  the  amount  of  $15,485.42  in  favor  of  the 
contractor,  Homer  J.  Olsen  Inc.,  2726  Lynch  Way,  Union 


City,  Ca.  94587. 

Original  Amount  of  Contract  $107,500.00 

Modification  No.l  (Debit)  9,089.00 

Final  Amount  of  Contract  $116,589.17 


Performance  Time  of  Contract  (original)  ..  30  Calendar  days 

Performance  Time  of  Contract  (as  Modified)  87  Calendar  days 

Effective  Date  of  Contract  October  6,  1980 

Original  Completion  Date  November  4,1980 

Modified  Completion  Date  December  31,1980 


Calendar,  June  2,  1981,  Page  6 


H.  Consent  Calendar  of  Routine  Administrative  Matters  (Contd) 

( 20 ) Extension  of  FAA  Lease  for  Electronic  Aviation 
Equipment . 

Resolution  extending  lease  for  electronic  aviation 
equipment  (ILS  System)  for  Runway  19L,  FAA  lease 
FA-WE-1845  until  June  30,  2001. 

( 21 ) Tenant  Improvements 
Airport  No.  T-2538 

Host  International,  North  Beach  Deli  in  North  Terminal 
and  Snack  Bar/Lounge  in  Boarding  Area  E $21Q,0~CT0 

Resolution  approving  final  plans  and  specifications  for 
construction  of  two  separate  food  and  beverage  facilities 
to  serve  the  East  end  of  North  Terminal  and  Boarding  Area 

E. 

( 22 ) Tenant  Improvements:  Duty  Free  Shoppers 

1.  T-2540  Mobile  Cart  Unit 
Estimated  Cost  $7,000.00 

2.  T-2541  Remodeling  Duty  Free  Shop 
Estimated  Cost  $30,000.00 

3.  T-2542  Remodeling  Gift  Shop 
Estimated  Cost  $30,000.00 

T-2540  - Duty  Free  Shoppers  proposed  Mobile  Cart  Unit 
will  serve  the  international  passengers  departing  the 
North  Terminal . 

T-2541  - Remodeling  Duty  Free  Shop  located  in  South 
Terminal  opposite  Pan  Am  Ticket  Counter  to  update 
appearance . 

T-2542  - Remodeling  Gift  Shop  located  in  South  Terminal 
adjacent  to  American  Airlines  Ticket  Counter  to  improve 
security  and  marketing  flexibility. 

The  above  projects  have  been  reviewed  and  approved  by 
the  Airport  Interior  Design  Review  Committee.  All  work 
to  be  done  by  Duty  Free  Shoppers  at  their  sole  expense 
and  without  rental  credit . 


I.  Consent  Calendar  on  Contract  Modifications 

(23)  Modification  No.l 

Professional  Services  Agreement  - T.Y.  Lin  International 
Extension  of  Time 


Resolution  approving  Modification  No.l  to  the  Professional 
Services  Agreement  with  T.Y.  Lin  International,  extending 
expiration  date  of  the  agreement  at  no  additional  cost  to 
City . 

Delays  were  incurred  during  the  Schematic  Design  Phase  in 
obtaining  approval  from  the  Art  Commission  for  the  two 
pedestrian  bridges  connecting  the  upper  level,  outer  road- 
way to  the  Central  Terminal. 
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I.  Consent  Calendar  on  Contract  Modifications  (continued) 

( 24 ) Modification  No . 5 to  Professional  Services  Agreement 
San  Francisco  Airport  Architects.  No  change  in  contract 
price . 

Resolution  approving  Modification  No. 5 to  San  Francisco 
Airport  Architects'  Professional  Services  Agreement  to 
extend  the  automatic  termination  date  from  June  30,  1981 
to  December  31,  1981. 

There  is  no  change  in  total  amount  of  fee. 

( 25 ) Modification  No.l 

Professional  Services  Agreement-Associated  Geotechnical 
Engineers,  Inc. 

Extension  of  time  and  increase  of  funding 

Resolution  approving  Modification  No.l  to  professional 
services  agreement  with  Associated  Geotechnical  Engineers, 
Inc.  Soil  and  Foundation  Consultants,  to  provide  continuing 
services  for  MSR  program,  airfield  and  other  maintenance 
and  capital  improvement  projects. 

Modification  extends  the  completion  date  of  the  agreement 
from  June  30,  1981,  to  December  31,  1982  and  increases  the 
maximum  total  compensation  under  the  agreement  by  $50,000. 
Services  to  be  furnished  under  "Time  and  Material"  basis 
as  request3d  by  City. 


J.  Adjournment  of  Public  Meeting  to  go  into  Closed  Session 


K.  Closed  Session 
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SAN  FRANCISCO 
AIRPORTS  COMMISSION 


CALENDAR 


Tuesday,  June  16,  1981 

2:00  P.M. 

Room  282  - City  Hall 
City  and  County  of  San  Francisco 


DIANNE  FEINSTEIN,  MAYOR 


COMMISSIONERS 

MORRIS  BERNSTEIN 
President 

WILLIAM  K.  COBLENTZ 
Vice-President 
RUTH  S.  KADISH 
DR.  Z.L.  GOOSBY 
J.  EDWARD  FLEISHELL 


RICHARD  R.  HEATH 

Director  of  Airports 


San  Francisco  International  Airport 
San  Francisco,  California  94128 


AIRPORTS  COMMISSION 
MEETING 


Tuesday,  June  16,  1981 


ORDER  OF  BUSINESS 


A.  Call  to  Order. 

B.  Roll  Call. 

C.  Adoption  of  Minutes 

D.  Director's  Reports  (see  attached  page  2,  Item  1) 

E.  Items  Initiated  by  Commissioners 

F.  Agenda  Items  Involving  Policies  or  Major  Operational  Decisions  (see 
attached  pages  2-3,  Items  2-9) 

G.  Consent  Calendar  of  Routine  Administrative  Matters  (see  attached 
pages  4-5,  Items  10-17) 

H.  Trailing  Calendar  of  Old  Business  (see  attached  page  5,  Items  18  and 
19) 

I.  Adjournment  of  Meeting. 
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AIRPORTS  COMMISSION 
MEETING 


CALENDAR 


A.  Call  to  Order 

B.  Roll  Call 


C.  Adoption  of  Minutes 


D.  Director's  Reports. 

(1)  Charter  Amendment  on  Construction  Contracts 

Proposed  Charter  Amendment  for  Sections  7.203  and  7.204 
regarding  construction  contract  modification  procedures  and 
hours  of  labor. 


E.  Items  Initiated  by  Commissioners. 


F.  Agenda  Items  Involving  Policies  or  Major  Operational  Decisions. 

(2)  Design  Approval  for  Control  Tower,  Incorporate  Tower  and  Other 
Work  into  Contract  12QQB  (Central  Terminal  Modernization); 

Adjust  Budget  for  Various  Contracts  for  Central  Terminal; 
Increase  Total  Budget  by  $3,000,000  to  $32,892,000 

Resolution  approving  the  design  for  the  new  Control  Tower, 
increasing  scope  of  work  for  Contract  1200B  (Central  Terminal 
Modernization)  to  include  Control  Tower  and  other  work, 
transferring  funds  from  other  Central  Terminal  projects  to 
Contract  1200B,  and  increasing  total  budget  for  Central  Terminal 
projects  by  $3,000,000,  from  $49,892,000  to  $32,892,000. 


(3)  Capital  Improvement  Projects  - FY  1981-82,  $28,811,600 

Resolution  reguesting  approval  of  supplemental  appropriation  in 
amount  of  $28,811,600  to  cover  Airport  Capital  Projects  for 
fiscal  year  1981-82. 


(4)  Professional  Services  Agreement,  Records  Systems  Associates, 
Inc.,  Not  to  Exceed  $243,200. 

Authorizing  a contract  with  Records  Systems  Associates,  Inc., 
for  the  design  and  implementation  of  a records  management  and 
control  system  for  a total  cost  not  to  exceed  $243,200. 
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F.  Agenda  Items  Involving  Airport  Policies  or  Operational  Decisions 
(continued) . 


(5)  Amendment  No.  9 to  Gensler  and  Associates,  Professional  Services 
Agreement  in  the  total  amount  of  $182,000. 

Resolution  approving  Amendment  No.  9 to  Gensler  and  Associates 
Professional  Services  Agreement  for: 

1.  Renovation  work  required  for  the  interim  relocation  of 
Airport  staff  during  the  Central  Terminal  Modernization.  Basic 
compensation  not  to  exceed  $40,000 

2.  Remodel  of  the  third  and  fifth  floors  of  Central  Terminal  for 
the  permanent  offices  for  Airport  staff.  Basic  compensation  not 
to  exceed  $102,000. 

3.  Additional  Services,  Reimbursable  Expenses  and  Project 
Representation— $40,000  total. 

Total  amount  to  be  certified,  $182,000. 


(6)  Professional  Services  Contract-Parking  Revenue  Control  System 
Ralph  Burke  Associates,  Not  to  Exceed  $100,000. 

Ralph  Burke  Associates  is  a firm  specializing  in  this  consulting 
field.  Total  contract  cost  from  feasibility  study  through  the 
system  in  place  and  operating  plus  call-back  provision  during 
the  first  year  of  system  operation  is  not  to  exceed  $100,000. 


(7)  Future  Exhibitions,  $80,000.00. 

Allocation  to  the  Fine  Arts  Museums  of  San  Francisco,  Museum 
Society  for  the  purpose  of  providing  technical  and  fiscal 
assistance  in  the  implementation  of  four  exhibitions  at  the 
Airport. 


(8)  Concession  Evaluation  System,  Not  to  Exceed  $3,000. 

Request  for  approval  to  obtain  the  professional  services  of  the 
firm  of  Advisors  to  Business  Management  to  develop  a concession 
evaluation  system  at  a cost  not  to  exceed  $3,000. 


(9)  Authorization  to  Receive  Bids. 

Resolution  approving  terms  and  conditions  of  two  concession 
leases: 

1.  Soaps  and  Lotions  Cart  - South  Terminal 

2.  Nuts  ano  Dried  Fruits  Kiosk  - North  Terminal 
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G.  Consent  Calendar  of  Routine  Administrative  Matters. 


(10)  Supplemental  Appropriation  - Temporary  Replacement,  Assistant 
Deputy  Director,  Planning  and  Control,  $29,800. 

Resolution  requesting  Mayor  to  recommend  to  the  Board  of 
Supervisors  approval  of  a supplemental  appropriation  of  $29,000 
from  unappropriated  surplus  to  cover  the  salary  of  a temporary 
replacement  for  the  Assistant  General  Manager,  Planning  and 
Control,  from  July  1,  1981,  through  December  31,1981. 


(11)  Travel  Request,  Airport  Curator,  Not  to  Exceed  $1,400. 

Resolution  authorizing  Airport's  curator,  Elsa  Cameron,  to 
travel  to  New  York,  Boston  and  Washington,  D.C.  for  a one  week 
period.  The  total  travel  cost  shall  not  exceed  $1,400. 


(12)  Travel  Request,  Airport  Noise  Abatement,  Not  to  Exceed  $900.00. 

Resolution  approving  a travel  request  for  Arnold  Feener  to  go  to 
Austin,  Texas  to  observe  the  in-plant  testing  by  TRACOR,  Inc.  of 
the  revisions  made  to  the  noise  monitoring  system. 


(13)  Award  of  Contract  1022,  South  Terminal  and  Pier  E,  Modifications 
for  PSA  ana  Republic  Airlines,  $1,995,324. 

Resolution  awarding  Contract  1022,  South  Terminal  and  Pier  e 
Modifications  or  PSA  and  Republic  Airlines  to  Hodgson 
Construction  Inc.,  in  the  total  amount  of  $1,995,324.  The  award 
amount  comprises  the  base  bid  and  twelve  additive  alternates. 

The  budget  for  the  recommended  work  is  $2,100,000.  The 
following  bids  were  received  on  June  4,  1981: 


Contractor 

Base  Bid 

Alternates 

Total 

Hodgson  Constr. 

$1,793,581 

$201,743 

$1,995,324 

Ralph  Larson  & Son 

1,937,000 

221,660 

2,158,600 

Paxton  Construction 

1,992,000 

202,800 

2,194,800 

Carl  W.  Olson 

1,995,000 

180,200 

2,175,200 

Nibbi-Lowe  Con- 

struction J.V. 

2,129,000 

196,730 

2,325,730 

Anderson  Constr. 

2,171,000 

222,000 

2,393,000 

Carlin  Company 

2,444,125 

170,500 

2,614,625 

Award  of  Contract  No. 

1390  - $66,961, 

.00,  Carpeting 

for  Pier  "G" 

and  Rotunda  liA",  South  Terminal, 

Resolution  awarding  Contract  No.  1390,  Carpeting  for  Pier  "G" 
and  Rotunda  "A",  South  Terminal,  to  Monroe  Schneider  Associates, 
274  Wattis  Way,  South  San  Francisco,  CA  94080  in  the  amount  of 
$66,961.00  as  follows: 


Base  Bid: 
Alternate  A: 
Alternate  B: 
Alternate  C: 

Total 


$30,882.00 
$31,841.00 
$ 1,555.00 
$ 2,683.00 

$66,981.00 
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G.  Consent  Calendar  (continued) 

(14)  Award  of  Contract  No.  1390  (continued) 


Bids  received  on  May  21,  1981: 


1 .  Monroe  Schneider 
Associates 


2.  American  Contract 
Interiors,  Inc. 


3.  NICO  Industries 
Inc. 


Base  Bid:  $30,882.00 
Alternate  A:  $31,841.00 
Alternate  B:  $ 1,553.00 
Alternate  C:  $ 2,683.00 


Base  Bid: 
Alternate  A: 
Alternate  B: 
Alternate  C: 


$36,333.00 
$35,555.00 
$ 2,030.00 
$ 3,719.00 


Base  Bid: 
Alternate  A: 
Alternate  B: 
Alternate  C: 


$47,622.00 
$38,461.00 
$ 1,620.00 
$ 2,648.00 


Contract  time  is  (90)  ninety  calendar  days. 


15)  Rental  Credit,  Paradies  North  Terminal  Flower  Shop,  $6,049.00. 

Rental  Credit  ($6,049)  - Paradies  North  Termninal  Flower  Shop 
for  installation  of  electrical  services. 


(16)  Tenant  Improvement:  Pan  Am  World  Airways,  Interim  Domestic 
Baggage  Claim  Facility,  $800,000.00. 

Resolution  approving  the  final  plans  submitted  by  Pan  Am  for  a 
proposed  interim  domestic  baggage  claim  facility  adjacent  to  the 
west  end  of  the  South  Terminal. 


All  work  to  be  done  by  Pan  Am  at  its  sole  expense  and  without 
rental  credit. 


Final  approval  also  subject  to  environmental  evaluation  by  City 
Planning. 


(17)  Delta  Air  Lines  Tenant  Space  Improvements:  T-2340,  $2,355,000 

Resolution  to  approve  plans  and  specifications  for  construction 
of  Delta's  tenant  facilities  on  Boarding  Area  E,  all  at  their 
own  and  sole  expense. 

Estimated  cost  $2,355,000. 


H.  Trailing  Calendar  of  Old  Business. 

(18)  Monitoring  Emissions  of  All  Vehicles  Entering  Airport 

(A  Report  will  be  made  to  the  Commission  at  the  July  7,  1981 
Commission  meeting.) 

(19)  Possibility  of  Having  Travel  Agencies  on  Airport. 

(A  Report  will  be  made  to  the  Commission  at  the  July  21,  1981 
Commission  meeting). 
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SAN  FRANCISCO.  CALIFORNIA  94126 
(415)  761-0800 


AIRPORTS  COMMISSION 


RICHARD  R HEATH 
DIRECTOR  OF  AIRPORTS 


June  19,  1981 


documents  dept 

NOTICE  OF  AIRPORTS  COMMISSION 
SPECIAL  MEETING 


In  accordance  with  Rule  9 of  the  Rules  of  Order  of 
the  San  Francisco  Airports  Commission , notice  is  hereby 
given  that  a Special  Meeting  of  the  Airports  Commission 
will  be  held  on  Wednesday,  June  24,  1981,  3:00  PM,  in 
the  Ronald  M.  Baron  Auditorium  of  the  Social  Services 
Department,  first  floor,  170  Otis  Street  (use  the 
'Employees’  door),  San  Francisco. 

The  Special  Meeting  will  consider  Professional  Services 
Contract  - Parking  Revenue  Control  System. 

The  public  is  invited  to  attend. 


Eric  Craven 
Commission  Secretary 


SAN  FRANCISCO 
AIRPORTS  COMMISSION 


CALENDAR 
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AIRPORTS  COMMISSION 
MEETING 


Tuesday,  July  7,  1981 


ORDER  OF  BUSINESS 


A.  Call  to  Order 

B.  Roll  Call 

C.  Adoption  of  Minutes 

D.  Secretary's  Announcement 

E.  Special  Item  (see  attached  page  2,  Item  1) 

F.  Director's  Reports  (see  attached  page  2,  Item  2-5) 

G.  Items  Initiated  by  Commissioners 

H.  Agenaa  Items  Involving  Policies  or  Major  Operational  Decisions  (see 
attached  page  2,  Items  6-8) 

I.  Consent  Calendar  of  Routine  Administrative  Matters  (see  attached 
pages  3,4,  Items  9-19) 

J.  Trailing  Calendar  of  Old  Business  (see  attached  page  5,  Items  20,  21) 
K Adjournment  of  Meeting  to  go  into  Closed  Session. 

L.  Closed  Session. 
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AIRPORTS  COMMISSION 
MEETING 


CALENDAR 


A.  Call  to  Order 

B.  Roll  Call 

C.  Adoption  of  Minutes 

D.  Secretary's  Announcement. 

E.  Special  Item 

(1)  Commemoration  of  Alfred  Frankenstein 

Resolution  commemorating  Alfred  Frankenstein's  life  work  as  an 
art  critic  and  expressing  the  Airport  Commission's  appreciation 
for  his  work  on  the  Airport/ Art  Commission  Joint  Committee. 

F.  Director's  Reports. 

(2)  Report  on  Past  and  Future  Progress 

Report  on  past  accomplishments  and  plans  for  the  next  five  years. 

(3)  Policy  for  the  Selection  of  Professional  Service  Consulting 
Contractors. 

(4)  Pan  Am  Building 

(5)  Expediting  International  Arrivals 

G.  Items  Initiated  by  Commissioners. 

H.  Agenda  Items  Involving  Policies  or  Major  Operational  Decisions. 

(6)  Airport  Parking  Revenue  - Increased  Rates 

Resolution  directing  Staff  to  prepare  revised  rate 
recommendations  for  Airport  Parking  Facilities  to  the  Airports 
Commission  by  September  1,  1981,  based  on  the  constant  dollar 
revenue  approach  requiring  an  overall  gross  increase  in  parking 
revenue  of  at  least  45%. 

(7)  Selection  of  Consultant  for  Parking  Revenue  Control  Eguipment. 

(8)  Airporter  Contract 

Resolution  authorizing  Director  to  proceed  with  the  competitive 
bidding  process  for  the  Airporter. 
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H.  Agenda  Items  Involving  Policiey  or  Major  Operational  Decisions 
(continued) . 

(9)  Resolution  Supporting  Proposed  Charter  Amendment  Amending 
Sections  7.203  and  7.204  Regarding  Construction  Contracts 

Resolution  expressing  Commission  support  for  proposed  Charter 
Amendment  streamlining  construction  contract  procedures. 
Resolution  also  directs  Commission  Secretary  to  convey  to  the 
Board  of  Supervisors  the  Commission's  support. 


(10)  Supplemental  Appropriation  - Temporary  Replacement,  Assistant 
Deputy  Director,  Planning  and  Control. 

Resolution  requesting  Mayor  to  recommend  to  the  Board  of 
Supervisors  approval  of  a supplemental  appropriation  of  $29,000 
from  unappropriated  surplus  to  cover  the  salary  of  a temporary 
replacement  for  the  Assistant  General  Manager,  Planning  and 
Control,  from  July  1,  1981,  through  December  31,  1981. 


I.  Consent  Calendar  of  Routine  Administrative  Matters. 

(11)  Bid  Call  - Airport  Contract  No.  1286,  Cog  Roof  Waterproofing 
-Phase  II,  International  Rotunda  - South  Terminal 

Resolution  approving  the  final  plans  and  specifications  and 
authorizing  the  Director  of  Airports  to  call  for  bids  for 
Airport  Contract  No.  1286,  Cog  Roof  Waterproofing-Phase 
II-International  Rotunda,  South  Terminal. 

The  purpose  of  this  contract  is  to  complete  the  waterproofing  of 
the  roof  expansion  joints  between  the  Rotunda  and  the  "cogs" 
started  previously  under  Phase  I. 


(12)  Bid  Call  - Contract  No.  1322,  Threshold  wind  Indicators 

Resolution  approving  the  scope,  budget,  schedule,  and 
authorizing  the  Director  of  Airports  to  call  for  bids  for 
Airport  Contract  No.  1322,  Threshold  Wind  Indicators. 

The  work  consists  of  installing  five  flood-lighted  wind 
indicators  near  the  thresholds  of  Runways  1R-19L,  28L-10R  and 
10L. 

Total  contract  time  is  forty  five  (45)  calendar  days. 


(13)  Transfer  Remaining  Funds  from  Contracts  12QQB(1),  Piling  for 
Boarding  Area  D and  12QQB(2)  Structural  Steel  For  Boarding  Area 
D in  the  amount  of  $2,333,900.02  to  Contract  No.  1200B(3), 
General  Construction  for  Boarding  Area  D.  No  increase  in  total 
amount  of  contracts. 

Pursuant  to  the  terms  of  the  assignment  of  Contracts  1200B(1) 
and  1200B(2)  to  1200B(3),  approval  of  a resolution  to  transfer 
remaining  funds  to  Contract  1200B(3)  for  completion  of  remaining 
piling  and  steel  work. 
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H.  Agenda  Items  Involving  Policiey  or  Major  Operational  Decisions 
(continued) . 

(9)  Resolution  Supporting  Proposed  Charter  Amendment  Amending 
Sections  7.203  and  7.204  Regarding  Construction  Contracts 

Resolution  expressing  Commission  support  for  proposed  Charter 
Amendment  streamlining  construction  contract  procedures. 
Resolution  also  directs  Commission  Secretary  to  convey  to  the 
Board  of  Supervisors  the  Commission's  support. 


(10)  Supplemental  Appropriation  - Temporary  Replacement,  Assistant 
Deputy  Director,  Planning  and  Control. 

Resolution  requesting  Mayor  to  recommend  to  the  Board  of 
Supervisors  approval  of  a supplemental  appropriation  of  $29,000 
from  unappropriated  surplus  to  cover  the  salary  of  a temporary 
replacement  for  the  Assistant  General  Manager,  Planning  and 
Control,  from  July  1,  1981,  through  December  31,  1981. 


I.  Consent  Calendar  of  Routine  Administrative  Matters. 

(11)  Bid  Call  - Airport  Contract  No.  1286,  Cog  Roof  Waterproofing 
-Phase  II,  International  Rotunda  - South  Terminal 

Resolution  approving  the  final  plans  and  specifications  and 
authorizing  the  Director  of  Airports  to  call  for  bids  for 
Airport  Contract  No.  1286,  Cog  Roof  Waterproofing-Phase 
II-International  Rotunda,  South  Terminal. 

The  purpose  of  this  contract  is  to  complete  the  waterproofing  of 
the  roof  expansion  joints  between  the  Rotunda  and  the  "cogs" 
started  previously  under  Phase  I. 


(12)  Bid  Cali  - Contract  No.  1322,  Threshold  Wind  Indicators 

Resolution  approving  the  scope,  budget,  schedule,  and 
authorizing  the  Director  of  Airports  to  call  for  bids  for 
Airport  Contract  No.  1322,  Threshold  Wind  Indicators. 

The  work  consists  of  installing  five  flood-lighted  wind 
indicators  near  the  thresholds  of  Runways  1R-19L,  28L-10R  and 
10L. 

Total  contract  time  is  forty  five  (43)  calendar  days. 


(13)  Transfer  Remaining  Funds  from  Contracts  120QB(1),  Piling  for 
Boarding  Area  D and  1200B(2)  Structural  Steel  For  Boarding  Area 
D in  the  amount  of  $2,333,900.02  to  Contract  No.  12Q0B(3), 
General  Construction  for  Boarding  Area  D.  No  increase  in  total 
amount  of  contracts. 

Pursuant  to  the  terms  of  the  assignment  of  Contracts  1200B(1) 
and  1200B(2)  to  1200B(3),  approval  of  a resolution  to  transfer 
remaining  funds  to  Contract  1200B(3)  for  completion  of  remaining 
piling  and  steel  work. 
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I.  Consent  Calendar  (continued) 


(14)  One  Year  Extension  of  Legal  Services  Agreement  With  Hogan  and 
Hartson,  and  Increase  of  Hourly  Fee,  No  Increase  in  Total 
Contract  Amount. 

Resolution  approving  Modification  No.  7 to  Agreement  with  Hogan 
and  Hartson,  to  extend  term  of  agreement  for  one  year  to  July 
14,  1982  and  to  increase  the  hourly  fee  from  $60.00  to  $75.00. 

(15)  Rejection  of  Sole  Bid,  Airport  Contract  No.  1396,  Remodeling  of 
Emergency  Communications  Van. 

Resolution  rejecting  the  sole  bid  submitted  by  Peninsula  Auto 
Center,  Inc.,  dba  Classic  Van,  105  South  Linden  Avenue,  South 
San  Francisco,  CA  94080  for  Contract  No.  1396,  Remodeling  of 
Emergency  Communicatiuons  Van. 

The  sole  bid  of  $24,621.07  is  64.1%  above  the  construction 
budget.  It  is  in  the  best  interest  of  the  City  to  reject  the 
sole  bid. 


(16)  Supplement  No.  3 to  FAA  License  No.  FA-WE-1845 


(17)  Tenant  Improvements  Airport  No.  T-2500,  American  Airlines  North 
Terminal  Inbound/Outbound  Baggage  Systems.  $1,000,000 

Tenant  Contract  to  construct  and  install  inbound/outbound 
baggage  systems.  All  work  will  be  done  by  American  Airlines  at 
their  own  and  sole  expense. 

(18)  Tenant  Improvement,  Airport  No.  T-2340,  Delta  Airlines,  North 
Terminal  Inbound/Qutbound  Baggage  System  - $778,300.00 

Tenant  Contract  to  construct  and  install  inbound/outbound 
baggage  systems.  All  work  will  be  done  by  Delta  Air  Lines  at 
their  own  and  sole  expense. 


(19)  Tenant  Improvements,  Airport  No.  T-2341,  Delta  Air  Lines, 
Passenger  Loading  Bridges,  Boarding  Area  'E'  - $402,900.00 

Tenant  Contract  to  construct  and  install  passenger  loading 
bridges,  all  work  will  be  done  by  Delta  Air  Lines  at  their  own 
and  sole  expense. 


(20)  Tenant  Improvement:  Qantas  Airways  Limited,  Cargo  Handling 
Eguipment,  $90,000.00 

Resolution  approving  plans  by  Qantas  Airways  and  authorizing 
Qantas  to  proceed  with  the  installation  of  new  cargo  handling 
eguipment  in  Cargo  Building  No.  7.  New  eguipment  replaces 
obsolete  eguipment. 

All  work  to  be  done  by  Qantas  Airways  at  its  sole  expense  and 
without  rental  credit. 
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J.  Trailing  Calendar  of  Old  Business. 


(21)  Monitoring  Emissions  of  All  Vehicles  Entering  Airport 

(A  Report  will  be  made  to  the  Commission  at  the  July  21,  1981 
Commission  meeting.) 

(22)  Possibility  of  Having  Travel  Agencies  on  Airport 

(A  Report  will  be  made  to  the  Commission  at  the  July  21,  1981 
Commission  meeting.) 


K Adjournment  of  Meeting  to  Go  into  Closed  Session 


L.  Closed  Session. 
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2:00  P.M. 

Room  282  - City  Hall 
City  and  County  of  San  Francisco 


DIANNE  FEINSTEIN,  MAYOR 
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WILLIAM  K.  COBLENTZ 
Vice-President 
RUTH  S.  KADISH 
DR.  Z.L.  QOOSBY 
J.  EDWARD  FLEISHELL 


RICHARD  R.  HEATH 
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San  Francisco  International  Airport 
San  Francisco,  California  94128 


AIRPORTS  COMMISSION 
MEETING 


Tuesday,  July  21,  1981 
ORDER  OF  BUSINESS 

A.  Call  to  Order 

B.  Roll  Call 

C.  Adoption  of  Minutes 

D.  Secretary's  Announcement 

E.  Director's  Reports  (see  attached  page  2,  Items  1-4) 

F.  Items  Initiated  by  Commissioners  (see  attached  page  2,  Item  5) 

G.  Agenda  Items  Involving  Policies  or  Major  Operational  Decisions 
(see  attached  page  3,  Items  6,7) 

H.  Consent  Calendar  of  Routine  Administrative  Matters  (see  attached 
pages  3-4,  Items  8-18) 

I.  Special  Item  (See  attached  page  3,  Item  19) 

J.  Trailing  Calendar  (see  page  5,  Item  20) 

K.  Adjournment  of  Meeting 
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AIRPORTS  COMMISSION 
MEETING 


Tuesday,  July  21,  1981 


CALENDAR 


A.  Call  to  Order 


B.  Roll  Call 


C.  Adoption  of  Minutes 


D.  Secretary's  Announcement  of  Actions  Taken  in  Closed  Session, 
Tuesday,  July  7,  1981 


E.  Director's  Reports 

(1)  Small  Business  Enterprise  Policy 

Review  of  present  Small  Business  Enterprise  (SBE)  policy 
and  goals  and  outlining  problems  and  potential  options  open 
to  Airports  Commission  for  future. 


(2)  Garage  and  Courtyard  Parking  Policy 

Director's  Report  presenting  staff  recommendations  for 
alternative  courtyard  parking  as  a result  of  upcoming 
terminal  construction. 


(3)  Television  Viewing  Lounge 

Status  of  Television  Viewing  Lounge. 


(4)  Interior  Landscaping 

The  Civil  Service  Commission  is  withholding  the  Interior 
Landscaping  Professional  Services  Agreements  and  the 
Airport  has  had  to  inform  the  respective  contractors  to 
cease  their  operation  in  maintaining  the  interior  plants 
since  funds  cannot  be  certified  until  the  Civil  Service 
Commission  places  their  stamp  of  approval  on  the  contracts. 


F.  Items  Initiated  by  Commissioners 
(3)  Commercial  Vehicle  Emissions 

Report  concerning  commercial  vehicle  emissions. 


G.  Agenda  Items  Involving  Policies  or  Major  Operational  Decisions. 

(6)  Facilities  Management  Contract  for  Data  Processing 

Implementation  of  Facilities  Management  contract  for  data 
processing. 
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G.  Policy  and  Major  Opertational  Decisions  (continued) 


(7)  Supplemental  Appropriation,  Temporary  Replacement, 
Assistant  Deputy  Director,  Planning  and  Control. 

Resolution  requesting  Mayor  to  recommend  to  the  Board  of 
Supervisors  approval  of  a supplemental  appropriation  of 
$29,000  from  unappropriated  surplus  to  cover  the  salary  of 
a temporary  replacement  for  the  Assistant  General  Manager, 
Planning  and  Control,  from  July  1,  1981,  through  December 
31,  1981. 


H.  Consent  Calendar  of  Routine  Administrative  Matters. 

(8)  Retirement  of  Mr.  Vincent  Brogan  and  Mr.  Frank  Monteleone 

Resolutions  recognizing  the  service  of  Mr.  Vincent  Brogan, 
Truck  Driver,  and  Mr.  Frank  Monteleone,  Custodian,  on  their 
retirement  from  City  service. 


(9)  Bid  Call,  Contract  No.  1398,  Concession  Storage  Space, 
Basement  Level,  North  Terminal 

Resolution  approving  the  final  plans  and  specifications, 
and  authorizing  the  Director  of  Airports  to  call  for  bids 
for  Airport  Contract  No.  1398,  Concession  Storage  Space, 
Basement  Level,  North  Terminal. 

The  work  consists  of  installing  new  partitions  and  doors 
sub-dividing  the  area  into  various  rooms  for  concession 
storage  leasing  at  the  Basement  Level,  North  Terminal. 

Total  contract  time  is  thirty  (30)  calendar  days. 


(10)  Revised  Scope  of  Work  and  Budget  for  Contract  No.  988, 
Remodeling  Engineering  Building  and  Approval  of  Amendment 
No.  2 to  Robert  B.  Wong,  Architect,  Professional  Services 
Agreement. 

Resolution  revising  the  scope  of  work  and  construction 
budget  for  the  remodeling  of  the  Engineering  Building  from 
$930,000  to  $310,000  and  approving  Amendment  No.  2 to  the 
professional  services  agreement  with  Robert  B.  Wong, 
Architect  authorizing  him  to  proceed  with  the  work  at  a 
total  fee  not  to  exceed  $23,600.00. 

The  only  work  to  be  done  on  the  Engineering  Building  will 
be  the  replacement  of  the  heating  and  air  conditioning 
units  and  upgrading  the  HVAC  system  to  meet  present 
building  and  energy  conservation  codes.  Building  area  is 
about  30,000  sq.  ft. 

(11)  Approval  of  Claims  Settlements,  $3,424.45 

Resolution  approving  the  action  of  the  Director  of 
Airports,  with  the  approval  of  the  City  Attorney,  in  the 
settlement  and  compromise  of  claims  during  the  months  of 
April,  1981  to  June,  1981,  in  accordance  with  Airports 
Commission  Resolution  #74-0237. 


(12)  Rescision  of  North  Terminal  Jewelry  Kiosk  Lease. 

Resolution  authorizing  rescision  of  Commission  Resolution 
No.  81-0080,  dated  April  7,  1981,  regarding  award  of  lease 
of  Customized  Jewelry  Kiosk  in  the  North  Terminal  Building 
to  Miley,  a partnership  between  Michael  Cohn  and  Lydia  Jew. 
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H.  Consent  Calendar  (continued) 

(13)  Professional  Services  Agreement  for  Auditing,  Extention  of 
Time 

Resolution  approving  the  action  of  the  Director  of  Airports 
in  extending  the  completion  date  of  the  professional 
services  agreement  with  Steven  Yu  and  Co.,  CPA's,  for 
auditing  the  books  of  major  concessions,  airlines' 
landings,  and  contractors  at  S.F.I.A.,  from  June  30,  1981 
to  December  31,  1981. 


(14)  Modification  and  Extension  of  Professional  Services 

Agreement,  Iver  C.  Larson  & Associates,  Safety  Consultants, 
$13,000.00 

Resolution  approving  the  modification  and  extension  of  the 
professional  services  agreement  with  Iver  C.  Larson  & 
Associates  to  provide  safety  consulting  services  at  a total 
cost  of  $13,000.00. 


Original  amount  of  contract 
Modification  No.  1 
Revised  amount  of  contract 
Original  completion  date 
Revised  completion  date 


$12,996.00 
$13,000.00 
$23,996.00 
June  30,  1981 
July  31,  1981 


(15)  Tenant  Improvements,  American  Airlines  Boarding  Area  E, 
Passenger  Loading  Bridges,  $856,0007 

Tenant  contract  to  construct  and  install  passenger  loading 
bridges. 

All  work  will  be  done  by  American  Airlines  at  their  own  and 
sole  expense. 


(16)  Tenant  Improvement,  Aeroplex  Stands,  Inc.,  Zale 
Corporation,  News/Gift  Shop,  $160,0007 

Resolution  approving  plans  by  Aeroplex  Division  of  Zale 
Corporation  of  Dallas,  Texas  and  authorizing  Aeroplex  to 
proceed  with  the  construction  of  a newsstand  and  gift  shop, 
one  at  the  easterly  end  of  North  Terminal  and  one  at 
Boarding  Area  "E". 

All  work  to  be  done  by  Aeroplex,  Zale  at  its  sole  expense 
and  without  rental  credit. 


(17)  Tenant  Improvement,  Eastern  Airlines  Ground  Services 
Eguipment  Repair  Facility,  $95,000. 

Resolution  approving  final  plans  and  specifications 
submitted  by  Eastern  Airlines  showing  interior 
modifications  to  the  hangar  building  on  Plot  42B  for  a 
ground  services  eguipment  repair  shop,  and  authorizing 
Eastern  to  proceed  with  the  work. 

The  work  will  be  done  by  Eastern  Airlines  at  their  own  and 
sole  expense  and  without  rental  credit.  The  estimated 
construction  cost  is  $95,000.00. 


(18)  Approval  of  Sublease  Amendments,  American  Airlines  Plot  40 
Lease . 

Resolution  approving  amendments  to  sublease  agreements  from 
American  to  TWA  and  from  American  to  PSA.  Both  amendments 
affect  American  Airlines'  Plot  40  lease  (Superbay  Hangar). 
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I.  Special  Item. 

(19)  Presentations  by  Executive  Search  Firms 

J.  Trailing  Calendar. 

(20)  Possibility  of  Having  Travel  Agencies  on  Airport 

(A  Report  will  be  made  to  the  Commission  at  the  August  4, 
1981  Commission  meeting.) 

J.  Adjournment  of  Meeting. 
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AIRPORTS  COMMISSION 
MEETING 

Tuesday,  August  4,  1981 


CALENDAR 


A.  Call  to  Order 

B.  Roll  Call 

C.  Adoption  of  Minutes 

D.  Secretary's  Announcement  of  Actions  Taken  in  Closed  Session,  Tuesday, 
July  21,  1981. 

E.  Director's  Reports. 

(1)  Status  of  Shuttle  Bus  Contract 

(2)  Small  Business  Enterprise  Policy 

Report  summarizing  Airport's  experience  and  problems  to  date 
with  small  business  enterprises  and  delineating  potential  goals 
and  changes  to  Small  Business  Enterprise  policy. 


(3)  Presentation  by  Marjorie  Brink  of  Peat,  Marwick  & Mitchell  on 
Concession  Contract  format. 

F.  Items  Initiated  by  Commissioners 

G.  Agenda  Items  Involving  Policies  or  Major  Operational  Decisions. 


(4)  Executive  Search  Firm 

Resolution  authorizing  agreement  with  Executive  Search  Firm  to 
recruit  qualified  applicants  for  position  of  Director  of 
Airports. 


(5)  Contract  No.  1317,  Renovation  of  Airborne  Building  Annex; 

Approval  of  Preliminary  Plan,  Budget,  and  Authorization  for  Bid 


Resolution  approving  (1)  the  Preliminary  Plan  for  repairing  and 
remodeling  the  Airborne  Building  Annex  for  the  relocation  of 
airport  administrative  offices,  (2)  construction  budget  of 
$450,000,  and  (3)  a 7-1/2%  contingency  budget  of  $33,750. 

Resolution  also  authorizing  the  Director  to  call  for  bids  when 
ready . 
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G.  Policies  and  Major  Operational  Decisions  (continued) 


(6)  Supplemental  Appropriation  Request  - Rental  Payments  on  Pan  Am 
Training  Building,  $204,000 

Resolution  to  reguest  a supplemental  appropriation  of  $204,000 
for  9 months  rent  in  FY  81-82  of  the  Pan  Am  Training  Building 
which  will  be  used  to  house  various  Airport  functions  having  to 
relocate  from  present  guarters. 


(7)  City  Sublease  of  Pan  American  Airlines  Training  Building 

Resolution  authorizing  the  Director  to  enter  into  an  agreement 
with  Pan  American  Airlines  whereby  the  City  will  recapture  Plot 
ID  and  sublease  a portion  of  Plot  1C,  together  with  the 
improvements  thereon,  for  the  purpose  of  relocating  certain 
operations  functions.  Beginning  rental:  $271,000  per  year. 


(8)  Change,  Contraction  or  Expansion  of  Concession  Premises  - 
Modernization  and  Replacement  Program  Policy. 

Resolution  authorizing  the  Director  of  Airports  to  negotiate  and 
accommodate  certain  concession  tenants  adversely  affected  by 
City's  modernization  and  replacement  program. 


H.  Consent  Calendar  of  Routine  Administrative  Matters. 


(9)  Change  of  Subcontractors  - Contract  1022,  South  Terminal  and 
Pier  e Modifications  for  PSA  and  Republic  Airlines  - No  Change 
in  Contract  Price 

Resolution  approving  Hodgson  Construction  Incorporated's  reguest 
to  substitute  Vosters  Construction  Company  in  lieu  of  Able 
Erectors  as  their  Structural  Steel  and  Miscellaneous  Metals 
subcontractor.  Neither  subcontractor  is  a minority  firm  and 
therefore  will  not  affect  the  level  of  minority  participation  on 
Contract  1022.  No  change  in  contract  price. 


(10)  Authorization  for  L.A.  Turpen  and  J.  Peter  Singer  to  Attend 
A.O.C.I.  Meeting  in  Portland,  Oregon 

Resolution  authorizing  Deputy  Directors  of  Airports,  L.  A. 

Turpen  and  J.  Peter  Singer  to  attend  the  Aiport  Operators 
Council  International  annual  and  technical  committee  meetings  in 
Portland,  Oregon,  from  October  18-23,  1981.  Estimated  cost  of 
this  trip  shall  not  exceed  the  sum  of  $1,500. 
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H.  Consent  Calendar  (continued) 


(11)  Modification  No.  1 and  Completion  of  Professional  Services 
Agreement,  Signet  Testing  Laboratories,  Inc. 

Resolution  accepting  the  work  under  Professional  Services 
Agreement  with  Signet  Testing  Laboratories,  Inc.,  Controller's 
No.  CT-10313,  as  satisfactorily  completed  and  approving  and 
reguesting  the  Controller's  certification  of  Credit  Modification 
No.  1 in  the  amount  of  $791.00. 


(12)  Bid  Call,  Contract  No.  1371,  Time-of-Day  Metering  Installations 

Resolution  approving  the  final  plans  and  specifications  and 
authorizing  the  Director  of  Aiports  to  call  for  bids  for  Airport 
Contract  No.  1371,  Time-of-Day  Metering  Installations. 

The  purpose  of  this  contract  is  to  install  electrical  recording 
devices  necessary  for  time-of-day,  Schedule  A-22,  metering  for 
large  electrical  usage  customers.  Uhder  this  contract  recording 
eguipment  will  be  added  to  two  existing  metering  installations, 
one  on  Pan  Am  Maintenance  Base  and  the  other  on  United  Air  Lines 
Maintenance  Hangar  on  Plot  4. 

Construction  time  is  sixty  calendar  days. 

The  construction  budget  for  this  project  is  $35,000. 


J.  Trailing  Calendar 


(13)  Possibility  of  Having  Travel  Agencies  on  Airport 


(A  Report  will  be  made  to  the  Commission  at  the  August  18,  1981 
Commission  meeting . ) 


Original  amount  of  agreement 
Modification  No.  1 (credit) 
Final  amount  of  agreement 
Starting  date 
Original  completion  date 
Actual  completion  date 


$25,000.00 
($  791.00) 

$24,209.00 


August  27,  1980 
June  30,  1980 
June  30,  1981 


K.  Adjournment  of  Meeting. 
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AIRPORTS  COMMISSION 
MEETING 


Tuesday,  August  18,  1981 
ORDER  OF  BUSINESS 

A.  Call  to  Order 

B.  Roll  Call 

C.  Adoption  of  Minutes 

D.  Secretary's  Announcement 

E.  Director's  Reports  (see  attached  page  2,  Items  1-5) 

F.  Items  Initiated  by  Commissioners 
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AIRPORTS  COMMISSION 
MEETING 

Tuesday,  August  18,  1981 


CALENDAR 


A.  Call  to  Order 

B.  Roll  Call 

C.  Adoption  of  Minutes 

D.  Secretary's  Announcement  of  Actions  Taken  in  Closed  Session,  Tuesday, 
August  4,  1981. 


E.  Director's  Reports. 

(1)  Presentation  by  Black  Leadership  Forum. 

The  Black  Leadership  Forum  has  requested  that  it  be  able  to 
address  the  Commission  regarding  the  lack  of  minority  business 
participation  in  concessions  at  the  Airport. 


(2)  Small  Business  Enterprise  Policy. 

Report  summarizing  Airport's  experience  and  problems  to  date  with 
small  business  enterprise  and  delineating  potential  goals  and 
changes  to  Small  Business  Enterprise  policy. 


(3)  Rides  Program. 

From  January  through  June,  1981,  the  Airport  conducted  a 
Ridesharing  campaign  on-Airport,  in  cooperation  with  Rides  for  Bay 
Area  Commuters,  Inc.  A "Rides"  intern  was  placed  on-Airport  20 
hours  per  week  during  the  program.  As  a result  of  these  efforts, 
400  Airport  employees  signed  up  for  the  rides  program. 


(4)  S.F.O.  Airporter  Employee  Discount  Program. 

In  mid-February,  1981,  S.F.O.  Airporter  instituted  a commuter  plan 
on  the  regularly  scheduled  service.  Discount  of  73%  off  the 
regular  $4.00  fare  are  offered,  in  books  of  20  tickets.  Currently 
125  books  are  being  sold  monthly. 


(5)  1981-82  Budget. 

A report  of  the  final  1981-82  Airport  Budget  as  approved  by  the 
Board  of  Supervisors. 
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F.  Items  Initiated  by  Commissioners. 


G.  Agenda  Items  Involving  Policies  or  Major  Operational  Decisions. 


(6)  Executive  Search  Firm. 

Resolution  authorizing  agreement  with  Executive  Search  Firm  to 
recruit  qualified  applicants  for  position  of  Director  of  Airports. 


(7)  Supplemental  Appropriation  Request,  Rental  Payments  on  Pan  Am 
Training  Building,  $204, POCK 

Resolution  to  request  a supplenental  appropriation  of  $204,000  for 
9 months  rent  in  FY  81-82  of  the  Pan  Am  Training  Building  which 
will  be  used  to  house  various  Airport  functions  having  to  relocate 
from  present  quarters. 


(8)  City  Sublease  of  Pan  American  Airlines  Training  Building. 

Resolution  authorizing  the  Director  to  enter  into  an  agreement 
with  Pan  American  Airlines  whereby  the  City  will  recapture  Plot  ID 
and  sublease  a portion  of  Plot  1C,  together  with  the  improvements 
thereon,  for  the  purpose  of  relocating  certain  operations 
functions.  Beginning  rental:  $271,000  per  year. 


(9)  Professional  Services  Consulting  Contracts. 

Proposed  policy  resolution  on  the  selection  procedures  for 
professional  services  consulting  contracts. 


(10)  Renewal  of  Annual  Janitorial  Contract  for  North  Terminal  Facility 

Resolution  approving  Modification  No.  1 and  authorizing  Director 
to  exercise  option  to  renew  Contract  No.  1321,  Cleaning  Services 
contract  for  North  Terminal  Facility  for  FY  1981-82,  subject  to 
Controller's  determination  and  approval  on  meeting  Proposition  J 
requirements. 

The  Contractor  for  this  work  is  American  Building  Maintenance 
Company  of  San  Francisco. 


(11)  Mutual  Rescission  of  Dobbs  Houses,  Inc.  Central  Terminal  Leases. 

Resolutions  consenting  to  mutual  rescission  of  Dobbs  Houses, 

Inc.'s  leases  in  Central  Terminal  for  news  and  gifts  stores  and 
authorizing  Director  of  Airports  to  execute  appropriate  agreements 
of  mutual  termination. 


(12)  Concession  Premises  Expansion,  South  Terminal  Newsstand  and  Gift 
Store 

Resolution  approving  locations  of  expansion  of  South  Terminal 
concession  areas  for  Duty  Free  Shoppers  (gift  store)  and  Dobbs 
Houses  (newsstand). 
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F.  Items  Initiated  by  Commissioners. 


G.  Agenda  Items  Involving  Policies  or  Major  Operational  Decisions. 


(6)  Executive  Search  Firm. 

Resolution  authorizing  agreement  with  Executive  Search  Firm  to 
recruit  qualified  applicants  for  position  of  Director  of  Airports. 


(7)  Supplemental  Appropriation  Request,  Rental  Payments  on  Pan  Am 
Training  Building,  $204,000! 

Resolution  to  request  a supplenental  appropriation  of  $204,000  for 
9 months  rent  in  FY  81-82  of  the  Pan  Am  Training  Building  which 
will  be  used  to  house  various  Airport  functions  having  to  relocate 
from  present  quarters. 


(8)  City  Sublease  of  Pan  American  Airlines  Training  Building. 

Resolution  authorizing  the  Director  to  enter  into  an  agreement 
with  Pan  American  Airlines  whereby  the  City  will  recapture  Plot  ID 
and  sublease  a portion  of  Plot  1C,  together  with  the  improvements 
thereon,  for  the  purpose  of  relocating  certain  operations 
functions.  Beginning  rental:  $271,000  per  year. 


(9)  Professional  Services  Consulting  Contracts. 

Proposed  policy  resolution  on  the  selection  procedures  for 
professional  services  consulting  contracts. 


(10)  Renewal  of  Annual  Janitorial  Contract  for  North  Terminal  Facility 

Resolution  approving  Modification  No.  1 and  authorizing  Director 
to  exercise  option  to  renew  Contract  No.  1321,  Cleaning  Services 
contract  for  North  Terminal  Facility  for  FY  1981-82,  subject  to 
Controller's  determination  and  approval  on  meeting  Proposition  J 
requirements. 

The  Contractor  for  this  work  is  American  Building  Maintenance 
Company  of  San  Francisco. 


(11)  Mutual  Rescission  of  Dobbs  Houses,  Inc.  Central  Terminal  Leases. 

Resolutions  consenting  to  mutual  rescission  of  Dobbs  Houses, 

Inc.'s  leases  in  Central  Terminal  for  news  and  gifts  stores  and 
authorizing  Director  of  Airports  to  execute  appropriate  agreements 
of  mutual  termination. 


(12)  Concession  Premises  Expansion,  South  Terminal  Newsstand  and  Gift 
Store 

Resolution  approving  locations  of  expansion  of  South  Terminal 
concession  areas  for  Duty  Free  Shoppers  (gift  store)  and  Dobbs 
Houses  (newsstand). 
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G.  Policies  and  Major  Operational  Decisions  (continued) 


(13)  Tenant  Improvements,  Duty  Free  Shoppers  and  Dobbs  Houses,  Inc., 
Newsstand  and  Giftshop,  South  Terminal  Piers  e,  f/ff,  and  q. 

Resolution  approving  the  schematic  designs  of  various  news  and 
gift  shop  locations  in  the  South  Terminal. 


H.  Consent  Calendar  of  Routine  Administrative  Matters. 

(14)  Settlement  of  Claim  of  CCSF  Against  Yellow  Cab,  $123,000.00. 

Resolution  approving  settlement  of  Airport's  $129,753.03  claim 
against  the  Bankrupt  estate  of  Yellow  Cab  Corporation  by 
acceptance  of  a total  sum  of  $125,000.00. 


(15)  Award  of  Airport  Contract  No.  1225,  Pavement  Overlay  Taxiway  "B" 
South  End,  $1,025,882.00 

Resolution  awarding  Contract  No.  1225,  Pavement  Overlay  Taxiway  B, 
South  End  to  F.M.  & L.,  330  Bloomquist  Street,  Redwood  City,  CA 
94063,  in  the  total  amount  of  $1,025,882.00. 

Bids  received  on  July  30,  1981: 


1. 

F.M.  & L. 

$1,025,882.00 

2. 

Piazza  Construction  Co. 

$1,105,450.00 

3. 

Branaugh  Excavating 

$1,112,531.00 

4. 

O.C.  Jones 

$1,114,794.00 

5. 

Piombo  Corporation 

$1,134,840.00 

6. 

McGuire  & Hester 

$1,153,172.00 

7. 

Con  Ex  Co. 

$1,210,275.00 

8. 

Bay  Cities  Paving  & Grading 

$1,457,081.00 

Part  of  FAA  ADAP  Project  No.  10  for  which  City  will  be  reimbursed 
75%  of  the  cost  of  the  work. 


(16)  Award  of  Contract  No.  1165,  Improvements  to  Lower  Level  Roadway, 
Central  to  South  Terminal,  $306,114.00. 

Resolution  awarding  Contract  No.  1165,  Improvements  to  Lower  Level 
Roadway,  Central  to  South  Terminal,  to  Piombo  Corporation, 

Belmont,  California. 


Bids  received  on  August  7,  1981: 


1. 

Piombo  Corporation 

$306,114.00 

2. 

McGuire  & Hester 

$387,200.00 

3. 

Piazza  Construction  Co. 

$449,439.00 

4. 

Lowrie  Paving  Co.,  Inc. 
The  Quico  Corporation 

$486,981.50 

5. 

$604,045.00 

Part  of  FAA  ADAP  Project  No.  11 
75%  of  the  cost  of  the  work. 

for  which  City  will  be  reimbursed 
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H.  Consent  Calendar  (continued) 


(17)  Award  of  Contract  No.  1398,  Concession  Storaqe,  North  Terminal, 
$38,000.00. 

Resolution  awarding  Contract  No.  1398,  Concession  Storage,  North 
Terminal,  to  Richardson  Construction,  701  Bacon  Street,  San 
Francisco,  CA  94134,  in  the  amount  of  $38,000.00 

Bids  Received  on  August  7,  1981: 


1. 

Richardson  Construction 

$38,000.00 

2. 

J.M.  Construction 

$39,600.00 

3. 

Design  II  Construction 

$42,173.00 

4. 

Nibbi  Brothers 

$43,750.00 

5. 

James  Marsh  Copmpany 

$43,800.00 

6. 

Cresci  Electric,  Inc. 

$47,961.00 

7. 

Feinstein  Construction,  Inc. 

$49,797.00 

(18)  Award  of  Contract  No.  1322,  Threshold  Wind  Indicators, $18, 380. 75. 

Resolution  awarding  Contract  No.  1322,  Threshold  Wind  Indicators 
to  Delta  Star  Electric  Co.,  Inc.  in  the  total  amount  of  $18,380.75. 

The  purpose  of  this  contract  is  to  provide  pilots  with  visual  wind 
indicators  for  additional  safety  of  light  aircraft  operatons. 

Bids  received  on  August  5,  1981: 

1.  Delta  Star  Electric  Co.,  Inc.  $18,380.75 

2.  Coast  Electric  Company  $19,260.00 

3.  John  McCord  Gen.  Contractor  $21,611.00 

Construction  time  is  45  calendar  days. 


(19)  Award  of  Contract  No.  1286,  Cog  Roof  Waterproofing,  Phase  II, 
International  Rotunda,  South  Terminal,  $13,231.00. 

Resolution  awarding  Contract  No.  1286,  Cog  Roof  Waterproofing, 
Phase  II,  International  Rotunda,  South  Terminal,  to  Bryant 
Organization,  Inc.,  P.  0.  Box  24081,  Oakland,  California  94623. 

The  purpose  of  this  contract  is  to  complete  the  waterproofing  of 
the  roof  expansion  joints  between  the  Rotunda  and  the  "cogs" 
started  previously  under  Phase  I. 

Bids  received  on  August  5,  1981: 

1.  Bryant  Organization,  Inc. 

2.  California  Roofing  Co.,  Inc. 

3.  Anderson  Construction  Co. 

4.  Fidelity  Roof  Co. 


$13,231.00 
$19,260.00 
$20,206.00 
Invalid  bid 
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H.  Consent  Calendar  (continued) 


(20)  Rejection  of  Bids  and  Authorization  to  Rebid  Contract  No.  1277, 
Pedestrian  Bridges,  Central  Terminal  Roadways. 

Resolution  rejecting  all  bids  received  on  July  31,  1981,  for 
Contract  No.  1277,  Pedestrian  Bridges,  Central  Terminal  Roadways 
and  authorizing  the  Director  of  Airports  to  call  for  new  bids  on 
revised  plans  and  specifications. 

The  lowest  bid  exceeded  the  approved  construction  budget  by  24%. 
Bids  received  on  July  31,  1981,  were  as  follows: 


Kenneth  Barker 
P.0.  Box  423 
Alamo,  CA  94507 

Hodgson  Construction  Inc. 
2815  Fair  Oaks  Ave. 
Redwood  City,  CA  94063 

William  P.  Young,  Inc. 

570  Price  Ave. 

Redwood  City,  CA  94063 

James  Marsh  Co. 

735  Industrial  Road 
San  Carlos,  CA  94070 

Homer  J.  Olsen,  Inc. 

2726  Lynch  Way 
Union  City,  CA  94587 

Valentine  Co. 

Ill  Pelican  Way 
San  Rafael,  CA 


$247,893.00 

$254,000.00 

$259,895.00 

$278,000.00 

$295,900.00 

$336,840.00 


(21)  Airport  Contract  No.  1015,  Garage,  Stage  V,  Final  Modifications, 
Modification  No.  20  & Substantial  Completion,  $17,886.17  Credit? 

Resolution  delcaring  Airport  Contract  No.  1015,  Garage:  Stage  V - 
Final  Modifications  as  over  99%  complete,  authjorizi'ng  the 
Director  of  Airports  to  enter  into  an  "Agreement"  with  contractor, 
approving  and  requesting  the  Controller's  certification  of  credit 
Modification  No.  20  in  the  amount  of  $17,886.97,  and  approving 
payment  in  the  amount  of  $964,120.06  infavor  of  contractor,  Titan 
Pacific  Construction  Corporation. 

Original  amount  of  contract 
Prior  Modifications  No.  1 
thru  19  (Debit) 

Revised  amount  of  contract 
Modification  No.  20  (Credit) 

Revised  amount  of  contract 


$13,925,744.00 

339,300.92 

$14,265,044.92 

17,886.97 

$14,247,157.95 


Calendar,  August  18,  1981,  Page  6 


H.  Consent  Calendar  (continued) 


(22)  Professional  Services  Ageeement, Stoner/McIntosh  Laboratories, 
$25,000 

Resolution  approving  a professional  services  agreement  with 
Stoner/McIntosh  Laboratories,  409  Mathew  Street,  Santa  Clara, 
California  95050,  to  provide  services  for  waste  water  testing  and 
analysis. 

This  is  an  annual  contract  put  out  on  a competitive  bidding  basis 
for  the  testing  and  analysis  of  waste  water  samples  necessary  to 
meet  the  self-monitoring  requirements  set  by  the  Regional  Water 
Quality  Control  Board. 


(23)  Airport  Development  Aid  Program  (ADAP-12),  Project  Application  for 
$4,730,787.007 

Resolution  approving  the  submission  of  Project  Application  for 
ADAP  funds  of  $4,730  787.00,  and  requesting  Board  of  Supervisors 
for  authorization  to  file  Project  Application  and  accept  the 
resulting  Grant  offer. 


' (24)  Tenant  Improvement,  San  Francisco  Community  College  District, 

Plot  20,  Airport  School  Improvements,  $145,000. 

Resolution  approving  final  plans  and  specifications  submitted  by 
San  Francisco  Community  College  District  and  authorizing  the 
District  to  proceed  with  construction  consisting  of  modifications 
to  their  existing  spray  booth  building,  concrete  pad,  and  asphalt 
pavement  surfacing  of  the  existing  parking  lot. 

The  work  will  be  done  by  the  College  District  at  its  own  and  sole 
expenses  and  without  rentasl  credit.  Estimated  construction  cost 
is  $145,000. 

(25)  Tenant  Improvements,  Airport  No.  T-2564,  Car  Rental  Companies, 

North  Terminal  Car  Rental  Counters,  $65,000  (at  Tenant's  Expense). 

Tenant  contract  to  construct  car  rental  counters  in  North  Terminal 
baggage  claim  area. 

All  work  will  be  done  by  the  Car  Rental  Companies  at  their  own  and 
sole  expense. 


I.  Special  Item. 


(26)  Commemoration  of  John  T.  Mauro,  General  Manager  of  SamTrans 

Resolution  expressing  the  Commission's  sadness  at  Mr.  Mauro 's 
sudden  and  untimely  death  and  adjourning  the  Commission  meeting  in 
his  memory. 


J.  Trailing  Calendar. 

(27)  Possibility  of  Having  Travel  Agencies  on  Airport 

(A  Report  will  be  made  to  the  Commission  at  the  September  1,  1981 
Commission  meeting.) 

K.  Adjournment  of  Meeting. 
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San  Francisco  International  Airport 
San  Francisco,  California  94128 


AIRPORTS  COMMISSION 
MEETING 

Tuesday,  September  1,  1981 


ORDER  OF  BUSINESS 


A.  Call  to  Order 

B.  Roll  Call 

C.  Adoption  of  Minutes 

D.  Secretary's  Announcement 

E.  Director's  Reports  (see  attached  page  1,  Items  1-2) 

F.  Items  Initiated  by  Commissioner 


G.  Agenda  Items  Involving  Policies  or  Major  Operational  Decisions 
(see  attached  pages  1 and  2,  Items  3-8). 


H.  Consent  Calendar  of  Routine  Administrative  Matters  (see  attached 
pages  2-3,  Items  9-20). 


I.  Trailing  Calendar  (see  attached  page  3,  Item  21). 


J.  Closed  Session 


K.  Adjournment  of  Meeting 
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AIRPORTS  COMMISSION 
MEETING 


Tuesday,  September  1,  1981 


CALENDAR 


A.  Call  to  Order 

B.  Roll  Call 

C.  Adoption  of  Minutes 

D.  Secretary's  Announcement  of  Actions  Taken  in  Closed  Session,  Friday, 
August  21,  1981. 

E.  Director's  Reports: 

(1)  Small  Business  Enterprise  Policy. 

Report  summarizing  Airport's  experience  and  problems  to  date 
with  small  business  enterprise  and  delineating  potential  goals 
and  changes  to  Small  Business  Enterprise  policy. 

(2)  Transit  Information  System. 

Interim  report  on  status  of  inquiry. 

F.  Items  Initiated  by  Commissioners. 

G.  Agenda  Items  Involving  Policies  or  Major  Operational  Decisions. 


(3)  Renewal  of  Annual  Janitorial  Contract  For  North  Terminal 
Facility,  1321 

Resolution  approving  Modification  No.  1 and  authorizing  Director 
to  exercise  option  to  renew  Contract  No.  1321,  Cleaning  Services 
contract  for  North  Terminal  Facility  for  FY  1981-82,  subject  to 
Controller's  determination  and  approval  on  meeting  Proposition  J 
requirements. 

The  contractor  for  this  work  is  American  Building  Maintenance 
Company  of  San  Francisco. 


(4)  Landing  Weights  For  Airline  Aircraft 

Resolution  establishing  landing  weights  for  1981-82. 

(5)  Award  of  Contract  No.  1286,  Cog  Roof  Waterproofing  - Phase/II 

International  Rotunda  - South  Terminal 


Resolution  awarding  Contract  No.  1286,  Cog  Roof  Waterproofing  - 
Phase  II  - International  Rotunda,  South  Terminal,  to  Bryant 
Organization,  Inc.,  P.0.  Box  24081,  Oakland,  California  94623. 

The  purpose  of  this  contract  is  to  complete  the  waterproofing 
of  the  roof  expansion  joints  between  the  Rotunda  and  the  "cogs" 
started  previously  under  Phase  I. 
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G.  Policies  or  Major  Operational  Decisions  (continued). 


Bids  received  on  August  5,  1981: 


1.  Bryant  Organization,  Inc. 

2.  California  Roofing  Co.,  Inc. 

3.  Anderson  Construction  Co. 

4.  Fidelity  Roof  Co. 


$13,231.00 
$19,260.00 
$20,206.00 
Invalid  Bid 


(6)  Supplemental  Appropriation  Request  - Rental  Payments  on 
Pan  Am  Training  Building,  $204,0007" 

Resolution  to  request  a supplemental  appropriation  of  $204,000 
for  9 months  rent  in  FY  81-82  of  the  Pan  Am  Training  Building 
which  will  be  used  to  house  various  Airport  functions  having  to 
relocate  from  present  quarters. 


(7)  City  Sublease  of  Pan  American  World  Airways  Training  building 

Resolution  authorizing  the  Director  to  enter  into  agreements 
with  Pan  American  World  Airways  whereby  the  City  will  recapture 
Plot  ID  and  sublease  a portion  of  Plot  1C,  together  with  the 
improvements  thereon,  for  the  purpose  of  relocating  certain 
operations  functions.  Beginning  rental  under  sublease:  $271,000 
per  year. 


(8)  Boarding  Area  D - Hydrant  Fueling  System  - SFAIC  Financing  - 

Resolution  authorizing  in  principle  San  Francisco  Airport 
Improvement  Corporation  financing  for  fuel  hydrant  system 
serving  Boarding  Area  D,  Central  Terminal. 


H.  Consent  Calendar  of  Administrative  Matters. 

(9)  Supplemental  Appropriation  For  Fringe  Benefits,  $9,181.00 

Resolution  for  a supplemental  appropriation  request  in  the 
amount  of  $9,181  to  cover  fringe  benefits  in  accordance  with  a 
memorandum  of  understanding  between  certain  unions  and  the  City. 


(10)  Supplemental  Appropriation,  Retroactive  Salaries  $3,429 


Resolution  approving  a supplemental  appropriation  in  the  amount 
of  $5,429  to  cover  retrocative  differential  salaries  and  related 
mandatory  fringe  benefits  for  two  Airport  supervisory  employees. 


(11)  Bid  Call,  Contract  1101,  Remodeling  East  End  North 

Terminal  (for  future  ice  cream/cookie  parlor  & art  gallery) 
estimated  at  $140,000. 

Resolution  authorizing  a bid  call  to  extend  utilities  and 
revise  interior  architectural  finishes  to  accommodate  future 
concessions  spaces. 


(12)  Bid  Call,  Contract  No.  1397 

Installation  of  Ceiling,  South  Terminal 

Resolution  approving  the  final  plans  and  specifications,  and 
authorizing  the  Director  of  Airports  to  call  for  bids  for 
Airport  Contract  No.  1397,  Installation  of  Ceiling  - South 
Terminal. 


The  work  consists  of  installing  a gypsum  board  ceiling  under  the 
existing  ceiling  in  the  Customs  and  waiting  area  of  the  South 
Terminal. 

Total  contract  time  is  forty  (40)  calendar  days. 
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H.  Administrative  Matters  (Continued) 


(13)  Pid  Call,  Airport  Contract  No.  1399 

"Roll-up  Doors  and  Related  Work  For  Firehouse  No.  1 


Resolution  approving  the  final  drawings  and  specifications  and 
authorizing  the  Director  of  Airports  to  call  for  bids  for 
Airport  Contract  No.  1399,  Roll-Up  Doors  and  Related  Work  for 
Firehouse  No.  1. 


(14)  Bid  Call,  Contract  No.  1422,  Silt  Removal,  FY  1981  - 82 

Resolution  approving  the  final  plans  and  specifications  and 
authorizing  Director  to  call  for  bids  for  Airport  Contract  No. 
1422,  Silt  Removal,  - FY  1981  - 82. 

This  contract  provides  for  the  clearing  of  silt  and  vegetation 
growth  from  the  Airport  drainage  canals  on  its  west  of  Bayshore 
property  and  on  the  Airport.  Part  of  annual  maintenance  work. 


(15)  Rental  Credit,  Paradies  Flower  Shop  Utilities,  $6,049.00 

Resolution  approving  a $6,049.00  rental  credit  to  Paradies  for 
electrical  work. 


(16)  Supplement  No.  2 for  FAA  Lease  No.  FA  66WE  -2083 

This  lease  authorizes  construction  and  maintenance  of  approach 
and  instrument  landing  system  for  Runways  10R  and  28L. 

Supplement  No.  2 requests  additional  area  and  relocation  of 
existing  Localizer  and  Glide  Slope  facilities  of  the  Instrument 
Landing  System  to  insure  greater  aviation  safety. 


(17)  Easement  Exchange,  U.S.  Coast  Guard 

Resolution  rescinding  Resolution  No.  79-0306  and  approving  a 
resolution  for  the  exchange  of  various  easements  before  the 
Airports  Commission  and  the  U.S.  Coast  Guard. 


(18)  Tenant  Improvement,  Delta  Air  Lines 

Delta  Air  Lines'  Ticket  Counter  - Back  Wall  Logo  - Boarding  Area 
E North  Terminal. 

(19)  Resolution  of  Appreciation  for  Eric  Craven 

(20)  Travel  Authorization 


Resolution  authorizing  Mark  Bacchi  and  Ed  Riggins  to  travel  to 
Oshkosh,  Wisconsin  for  pre-delivery  inspection  of 
crash-fire-rescue  vehicle. 

I.  Trailing  Calendar 


(21)  Possibility  of  having  travel  agents  on  airport. 
Status  Report. 


J.  Closed  Session 


K.  Adjournment  of  Meeting 
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2:00  P.M. 
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MORRIS  BERNSTEIN 
President 
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RUTH  S.  KADISH 
DR.  Z.L.  GOOSBY 
J.  EDWARD  FLEISHELL 

LOUIS  A.TURPEN 

ACTING 

Director  of  Airports 
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San  Francisco  International  Airport 
San  Francisco,  California  94128 


AIRPORTS  COMMISSION 
MEETING 

Tuesday,  September  15,  1981 
ORDER  OF  BUSINESS 

A.  Call  to  Order 

B.  Roll  Call 

C.  Adoption  of  Minutes 

D.  Secretary's  Announcement  of  Actions  Taken  in  Closed  Session, 
September  1,  1981. 

E.  Election  of  Airports  Commission  Officers. 

F.  Director's  Reports  (see  attached  page  2,  Items  1-4) 

G.  Items  Initiated  by  Commissioners. 

H.  Agenda  Items  Involving  Policies  or  Major  Operational  Decisions  (see 
pages  2-3,  Items  5-11) 

I.  Consent  Calendar  of  Routine  Administrative  Matters  (see  pages  4-5, 
Items  12-23) 

J.  Trailing  Calendar  (see  attached  Page  5,  Items  24-27) 

K.  Adjournment  of  Meeting. 
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AIRPORTS  COMMISSION  MEETING 
MEETING 

Tuesday,  September  15,  1981 


CALENDAR 


A.  Call  to  Order 


B.  Roll  Call 


C.  Adoption  of  Minutes 


D.  Secretary's  Announcement  of  Actions  Taken  in  Closed  Session, 
September  1,  1981. 


E.  . Election  of  Airports  Commission  officers. 


F.  Director's  Reports: 

(1)  Verbal  Report  on  the  Status  of  the  power  Level  Roadway 
Repaving . 

(2)  Verbal  Report  on  Temporary  Airport  Personnel. 

(3)  Citation  Study,  San  Mateo  Municipal  Court. 

(4)  Courtyard  Parking. 


G.  Items  Initiated  by  Commissioners. 

H.  Agenda  Items  Involving  Policies  or  Major  Operational  Decisions. 

(5)  Retirement  resolution  for  Baroara  MacCord. 

(6)  Award  of  Contract  1217  - Interior  Alterations,  South 
Concourse  Stuo,  $128,908 

Resolution  awarding  Contract  1217  - Interior  Alterations, 
South  Concourse  Stub,  to  Hodgson  Construction  Inc.  in  the 
amount  of  $128,908.  The  budget  for  the  recommended  work  is 
$150,000.  The  following  bids  were  received  on  September  3, 
1981 

Contractor  Bids 


Base 

Alt.l 

Alt. 2 

Alt. 3 

Alt. 4 

Hodgson  Constr . Inc, 

.$125,863 

$1320 

$1395 

$33,000 

$330 

Peiler  Bros.  Corp. 

135,220 

1635 

1335 

29,463 

308 

Ralph  Larsen  & Son, 

139,800 

1250 

1470 

28,000 

220 

Inc. 

Willmor  Constr. 

140,500 

1586 

1331 

31,595 

178 

Nibbi  Brothers 

149,108 

1839 

1250 

29,000 

485 

Les  Kelley  Inc. 

150,667 

1867 

1017 

26,551 

696 

Anderson  Constructors 

Inc. 

157,546 

2600 

1300 

28,000 

740 

Richardson  Constr. 

165,000 

3670 

625 

22,900 

319 
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Policies  or  Operational  Decisions  (continued) 

The  award  of  this  contract  is  based  upon  the  Base  Bid  and 
Alternates  1,  2,  and  4.  Alternate  3 has  been  excluded. 

This  work  is  required  for  the  interim  relocation  of  u.S.O.  and 
other  military  offices. 


(7)  Award  of  Contract  1218  - Pier  c Demolition , $150,000 


Resolution  awarding  Contract  1218  - Pier  c Demolition,  to 
Myron  Demolition  and  Excavation,  in  the  amount  of  $150,000. 
The  budget  for  the  recommended  work  is  $259,000.  The 
following  bids  were  received  on  August  27,  1981: 

Contractor  Bid 


Myron  Demolition  & Excavation 

Perma  Corporation 

Allstate  Excavation  & Demolition 

Evans  Brothers 

Cleveland  Wrecking  Company 

Heim  Brothers 

Iconco  of  California 

Williams  & Burrows,  Inc. 


$ 150,000.00 

169.695.00 
169,696.69 

174.900.00 

183.985.00 

194.770.00 

260.718.00 

263.500.00 


Demolition  of  Pier  c is  required  to  clear  the  site  for  the 
new  international  Terminal. 


(8)  Bid  Call  - Contract  No.  1384 

Telephone  Duct  BanK,  Bay  and  Spruce  Streets 

Resolution  approving  the  final  plans  and  specifications  and 
authorizing  the  Director  of  Airports  to  call  for  bids  for 
Airport  Contract  No.  1384,  Telephone  Duct  Bank,  Bay  and 
Spruce  Streets. 

The  purpose  of  this  contract  is  to  install  a new  telephone 
duct  bank  between  the  airport's  utility  tunnel  crossing  the 
Bayshore  Highway  and  a telephone  manhole  located  at  the 
intersection  of  Bay  and  Spruce  Streets,  Millbrae. 

Construction  time  is  60  calendar  days. 

(9)  Resolution  Denying  Request  of  Cerand  & Co.  For  Additional 
$2,730  Expense  Items. 

Cerand  & Co.  requested  additional  of  $2,730  to  Professional 
Services  Agreement  to  cover  premium  for  professional 
liability  insurance.  If  granted,  the  revised  "not  to 
exceed"  amount  of  the  contract  would  be  $102,730. 


(10)  Peat,  Marwick  & Mitchell  Contract  - Concession  Development 
Program.  - $15,000 

Resolution  authorizing  Director  of  Airports  to  execute 
contract  to  provide  review  and  analysis  services  of  various 
approaches  to  concession  development,  for  not  to  exceed 
$15,000,  in  a period  of  not  more  than  60  days. 

(11)  Mutual  Recission  of  California  Shop  Lease 

Resolution  rescinding  California  Shop  lease  authorizing 
return  of  California  Wine  and  Harvest  Shop  bid  deposit,  and 
rejecting  all  bids  for  the  California  Products  Shop. 

-OR- 

Declaration  of  California  Wine  and  Harvest  Shop's 
non-performance  under  their  lease  and  denial  of  the  request 
for  return  of  the  bid  bond. 
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I. 


Consent  Calendar  of  Administrative  Matters. 


(12)  Bid  Call:  Airport  Contract  No.  1443 , Emergency  Airfield  Pavement 

Repairs,  1981-82 

Resolution  approving  scope,  budget  and  schedule  and  authorizing 
Acting  Director  of  Airports  to  call  for  bids  on  Airports  Contract 
No.  1443,  Emergency  Airfield  Pavement  Repairs,  1981-82. 

The  purpose  of  this  annual  contract  is  to  provide  a means  to 
perform  urgent  repair  work  on  an  as-needed  basis,  over  and  beyond 
the  capability  of  City  maintenance  forces. 

Contract  will  terminate  on  September  30,  1982. 

(13)  Tenant  Improvement:  Install  Jetway  Bridge  and  Underground  Power  - 

T-2576  Air  Cal  - $160,000. 

Resolution  approving  the  plans  submitted  by  Air  Cal  for  the 
installation  of  a jetway  bridge  and  ground  service  utilities  at 
Gate  68,  North  Terminal. 


All  work  will  be  done  at  Air  Cal's  sole  expense  and  without  rental 
credit. 

(14)  Airport  Contract  No.  1348 

Emergency  Airfield  Pavement  Repairs,  FY  1980-81 
Modification  No.  1 - Extension  of  Time 


Resolution  approving  Modification  No.  1 extending  the  completion 
date  92  calendar  days  from  September  30,  1981,  1981  at  no 
additional  cost  to  the  City.  The  contractor  for  this  work  is  MBM 
Construction. 

There  is  a balance  of  approximately  $13,100  remaining  in  this 
annual  emergency  repair  contract.  The  extension  of  time  will 
enable  the  City  to  have  this  service  available  during  the  interim 
period  before  the  contract  for  fiscal  year  1981-82  is  certified. 


Original  Amount  of  Contract 

Modification  No.  1 (Time  Extension) 

Revised  Amount  of  Contract 

Amount  Earned  to-date 

Amount  Available  for  Further  Repairs 

Original  Completion  Date 

Modified  Completion  Date 


$62,371.00 
No  additional  cost 

62.371.00 

49.271.00 

13.100.00 

September  30,  1981 
December  31,  1981 


(15)  Airport  Development  Aid  Program  (ADAP) , Project  No.  6-06-0221-12 
Acceptance  of  Grant  Offer 


Resolution  granting  Acting  Director  of  Airports  authority  to 
accept  and  execute  Grant  Offer,  for  a grant  of  federal  funds  in 
the  amount  of  $4,730,787  for  the  development  of  San  Francisco 
International  Airport  under  the  Airport  Development  Aid  Program, 
Project  No.  6-06-0221-12. 


(16)  American  Airlines  - Rental  Credit 
Equipment  Purchase:  $145,000 

As  American  Airlines  will  be  moving  to  Boarding  Area  E of  North 
Terminal  on  or  about  October  15,  1981,  American  Airlines  has 
agreed  to  leave  behind  its  equipment  in  good  condition  to  expedite 
the  move  of  PSA  and  Republic  to  its  vacated  premises  in  South 
Terminal  and  Pier  E.  American  Airlines  has  agreed  to  accept  a 
rental  credit  of  $145,000  for  the  equipment  left  behind  both  in 
South  Terminal  and  on  Pier  E. 


(17)  Lease  Extension  - D.E.A  - FBI  Pier  G 


Two  year  extension  of  occupancy  on  Pier  G lower  level,  subject  to 
30  day  termination  notice  after  February  14,  1983,  at  a 50% 
increase  over  existing  rental. 
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I. 


Consent  Calendar  (continued) 


(18)  Construction  Management  Consultants'  Contract  Modification 
No.  11  (Debit)  - $50/000.00. 

Modification  No.  11  to  Construction  Management  Consultants' 
services  contract  extending  their  contract  to  December  31, 
1982  and  approving  a budget  of  $50,000.00. 

(19)  Tenant  improvements  - Airport  No.  T-2514,  American 
Airlines  North  Terminal  and  Boarding  Area  E 
Flight  Information  Display  Cabinets  - $75,000. 

Tenant  contract  will  provide  cabinets  in  various  locations 
in  the  terminal  to  display  televised  flight  information  for 
passengers. 


(20)  Tenant  Improvement:  Modification  to 

Plane  Parking  Position  & Loading  Bridge, 

Gate  15,  Pier  "f",  Continental  Airlines  - $29,000 

Resolution  approving  the  final  plans  submitted  by 
Continental  Airlines  for  modification  of  the  plane  parking 
position  and  adjustment  of  the  loading  bridge  height  to 
accommodate  DC-10-10  aircraft. 

All  work  to  be  done  by  Continental  at  its  own  and  sole 
expense  and  without  rental  credit. 

(21)  Delta  Air  Lines  Rental  Credit,  Boarding  Area  E:  $6,000 

Resolution  authorizing  a rental  credit  to  Delta  Air  Lines, 
Inc.  in  an  amount  not  to  exceed  $6,000  for  extension  of  a 
four-inch  fire  service  sprinkler  line  in  North  Tsrminal. 

(22)  Rejection  of  Bid  for  Gallery  Shop. 

Resolution  rejecting  bid  from  Elson's  of  California,  Inc., 
for  Gallery  Shop,  North  Terminal. 

(23)  Host  international  Proposal  for  Ice  Cream  Parlor  and  MBE  - 
Operated  Cookie  Store. 

Resolution  approving  Host's  plan  to  develop  an  ice  cream 
store  in  conjunction  with  a cookie  shop  to  be  operated  by  an 
MBE  subcontractor. 


J.  Trailing  Calendar 

(24)  Bid  Call,  Contract  1101,  East  End  North  Terminal. 
Continued  to  await  consultant's  report. 

(25)  Small  Business  Enterprise  Policy. 

Continued  to  December  1,  1981. 

(26)  Transit  Information  System 
Continued  to  October  20,  1981 

(27)  Travel  Agents  on  Airport 

A report  to  be  made  October  6,  1981. 

K.  Adjournment  of  Meeting 
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AIRPORTS  COMMISSION 


CALENDAR 


Tuesday,  October  6,  1981 

2:00  P.M. 

Room  282  • City  Hall 
City  and  County  of  San  Francisco 


DIANNE  FEINSTEIN,  MAYOR 

COMMISSIONERS 

MORRIS  BERNSTEIN 
President 

WILLIAM  K.  COBLENTZ 
Vice-President 
RUTH  S.  KADISH 
DR.  Z.L.  GOOSBY 
J.  EDWARD  FLEISHELL 

LOUIS  A.TURPEN 

ACTING 

Director  of  Airports 


San  Francisco  International  Airport 
San  Francisco,  California  94128 


AIRPORTS  COMMISSION 
MEETING 

Tuesday,  October  6,  1981 


ORDER  OF  BUSINESS 


A.  Call  to  Order 

B.  Roll  Call 

C.  Adoption  of  Minutes 

D.  Director's  Reports  (See  page  2,  Items  1,2) 

E.  Items  Initiated  by  Conmissioners  (see  page  2) 

F.  Agenda  Items  Involving  Policies  or  Major  Operational  Decisions  (See 
Pages  2-4,  Items  3 - 13) 

G.  Consent  Calendar  of  Routine  Administrative  Matters  (See  pages  4-6, 
Items  14  - 26) 

H.  Trailing  Calendar  (See  page  6,  Items  27,  28) 

I.  Adjournment  of  Meeting 
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AIRPORTS  COMMISSION 
MEETING 

CALENDAR 


A.  Call  to  Order 


B.  Roll  Call 


C.  Adoption  of  Minutes 


D.  Director's  Reports 

(1)  Travel  Agencies  at  San  Francisco  International  Airport 


(2)  Modification  No.  28  and  Completion  of  Agreement/  San  Francisco 
Airport  Architects 


E.  Items  Initiated  by  Commissioners 


F.  Agenda  Items  Involving  Airport  Policy  or  Major  Operational  Decisions. 

(3)  Revised  Five  Year  Capital  Improvement  Plan 

Resolution  approving  a new  Five  Year  Capital  Improvement  Plan. 


(4)  Bid  Call,  Contract  1101/  Remodeling  East  End  North  Terminal  (for 
future  Ice  Cream/Cookie  Parlor  and  Art  Gallery) , estimated  at 
$140,000. 

Resolution  authorizing  a bid  call  to  extend  utilities  and  revise 
interior  architectural  finishes  to  accommodate  future  concession 
spaces. 


(5)  Host  International  Proposed  Ice  Cream  Parlor  and  MBE-operated 
Cookie  Store. 

Resolution  approving  in  concept  Host  International's  plan  for 
development  of  ice  cream/cookie  shop. 


(6)  Award  of  Gallery  Shop  Lease 

Resolution  awarding  Gallery  Shop  Lease  to  Elson's  of  California, 
Inc.  for  a first  year's  minimum  guaranteed  rental  of  $46,100. 


(7)  Mutual  Recission  of  California  Shop  Lease 

Resolution  rescinding  California  Shop  Lease,  authorizing  return 
of  California  Wine  and  Harvest  Shop  bid  deposit,  and  rejecting 
all  bids  for  the  lease. 
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F.  Policies  or  Operational  Decisions  (continued) 


(8)  Reestablishment  of  a Multi-Lingual  Port  Receptionist  Project 
(work-study)  at  San  Francisco  International  Airport 

Resolution  re-establishing  multi-lingual  port  receptionist 
program  and  authorizing  a supplemental  appropriation  of 
$46,464.00  to  fund  balance  of  FY  1981-1982. 


(9)  Award  of  Contract  No.  1204,  Airport  Fire  House  No.  1, 
$1,767,319.00, 


Resolution  awarding  subject  contract  to  the  Paxton  Construction 
Company,  San  Mateo,  CA  94402  in  the  total  amount  of 
$1,767,319.00  on  the  Base  Bid  plus  deductive  Alternates  No.  1 & 

2. 


The  purpose  of  this  contract  is  to  construct  a new  facility 
replacing  the  existing  sub-standard  firehouse  which  does  not 
meet  State  Occupational  Safety  & Health  requirements  and  is 
inadequate  to  accommodate  the  new  large  fire  and  crash  vehicles. 

Eight  bids  received  on  August  17,  1981: 


Company 

Base  Bid 

Alt.  No.  1 
(Delete  Wd. 
Lockers) 

No.  2 
(Delete 
Skyliqhts) 

Paxton  Constr.  Co. 

$1,822,319 

$ 25,000 

$ 30,000 

Nibbi-Lowe  Constr. 

1,839,960 

40,500 

26,246 

Anderson  Constructors 

1,880,784 

36,000 

23,200 

Homer  J.  Olsen,  Inc. 

1,935,805 

40,000 

23,000 

Harvis  Constr . , Inc . 

1,944,317 

36,000 

27,000 

Ralph  Larsen  & Son,  Inc. 

1,989  . 750 

21,000 

30,000 

Designed  Bldg.  Systems 

1,998,597 

42,062 

26,000 

Wallace  Webb  & Son 

Construction  Co.,  Inc. 

2,043,410 

46,000 

41,000 

(10)  Award  of  Contract  No.  1317,  Renovation  of  Airborne  Building 
Annex  - $384,580 

Resolution  awarding  Contract  No.  1317  to  Nico  Construction 
Company,  Inc.,  in  the  amount  of  $384,580.  The  approved  budget 
for  the  recommended  work  is  $450,000.  See  attached  tabulation 
of  bids  received  on  September  23,  1981. 

The  award  of  this  contract  is  based  on  the  Base  Bid  and  all 
Alternates.  Controller  is  requested  to  certify  additional 
$15,383  for  Type  I Modifications.  (Total  amount  to  be  certified 
is  $399,963.) 

The  work  is  required  for  the  interim  relocation  of  the  Airport 
Administrative  staff. 
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F.  Policies  or  Operational  Decisions  (continued) 

(11)  Award  of  Contract  No.  1399 , $14 , 882. 00 , Roll  Up  Doors  and 
Related  Work  for  Firehouse  No.  1. 


Resolution  awarding  Contract  No.  1399,  Roll-up  Doors  and  Related 
Work  for  Firehouse  No.  1,  to  Hodgson  Construction,  Inc.,  2815 
Fair  Oaks  Avenue,  Redwood  City,  California  94063. 


Bids  received  on  September  23,  1981. 

Base  Bid  Alt.  A Total 


Hodgson  Construction,  Inc.  $14,882.00  $10,787.00 

Richardson  Construction  26,000.00  $10,000.00 


$25,669.00 

$36,000.00 


Construction  time  is  45  calendar  days. 


(12)  Award  of  Contract  No.  1422,  $20,027,50,  Silt  Removal:  1981-82 

Resolution  awarding  Airport  Contttact  No.  1422,  Silt  Removal  - 
1981-82  to  CAL  Equipment,  8140A  Enterprise  Drive,  Newark,  CA 
94560  in  the  total  amount  of  $20,027.50. 

This  contract  provides  for  the  annual  clearing  of  silt  and  tules 
from  the  drainage  canals  on  Airport  property  west  of  Bayshore 
Freeway. 

Bids  received  on  September  10,  1981: 

Contractor  Amount 

CAL  Equipment  $20,017.50 

McGuire  and  Hester  $29,010.00 

Construction  time  is  50  days. 


(13)  Courtyard  Parking  Relocation 

Resolution  establishing  the  use  of  a portion  of  the  garage  for 
certain  parkers  presently  using  the  courtyards  and  the 
imposition  of  a fee  schedule  for  such  parking. 

Possible  increased  revenue  to  SFIA  of  $160,000. 


G.  Consent  Calendar  of  Routine  Administrative  Matters 


(14)  Attendance  at  Aviation  Lighting  Seminar 

Resolution  approving  the  attendance  of  Donald  Jacobberger, 
Senior  Electrical  Engineer,  at  Illuminating  Engineering  Society 
Aviation  Lighting  Seminar  to  be  held  at  Williamsburg,  Virginia 
from  November  9 to  13,  1981. 


(15)  Professional  Services,  Final  Acceptance  & Credit  Modification 
for  $135.80 

Resolution  requesting  a credit  modification  for  $135.80  and  the 
final  acceptance  of  advisory  services  performed  by  Salomon 
Brothers  and  Stone  and  Youngberg. 

(16)  Resolution  Rescinding  Authorization  for  a Professional  Service 
Agreement  with  Records  Systems  Associates. 
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G.  Consent  Calendar  (continued) 

(17)  Selection  of  a Financial  Consultant 

Resolution  authorizing  Airport  staff  to  request  bids  for 
financial  consulting  services.  These  services  are  required  for 
the  planned  Airport  revenue  bond  issue. 

(18)  Professional  Services  Agreement/  Dieter  C.  Rapp,  Interior 
Planting  Consultant  Modification  No.  1 - $43,100.00 

Resolution  approving  Modification  No.  1 to  the  Professional 
Services  Agreement  between  the  City  and  Dieter  C.  Rapp,  Interior 
Planting  Consultant,  dated  June  3,  1980.  Modification  No.  1 
essentially  continues  the  present  agreement  until  September  30, 
1982,  at  a cost  not  to  exceed  $43,100.00. 


(19)  San  Francisco  International  Airport  Rules  and  Regulations  Change 

Resolution  authorizing  change  in  Section  1.4.6(J)  of  Airport 
Rules  and  Regulations  regarding  towing  carts  and  aircraft 
baggage  pads. 


- (20)  Claims  Settlement  - American  Contract  Interiors,  Inc. 

Approval  of  settlement  of  claim  against  the  City  by  American 
Contract  Interiors,  Inc.  for  carpet  storage  by  payment  of 
$12,000.00. 


(21)  Acceptance  of  Amendment  No.  2 to  Grant  Agreement  for  ADAP-10 

Resolution  accepting  Amendment  No.  2 to  ADAP  Project  No. 
6-06-0221-10  Grant  Agreement  and  authorizing  the  Acting  Director 
to  accept  and  execute  said  Amendment. 

This  amendment  changes  the  work  description  to  extend  Taxiway 
"B"  reconstruction  from  Taxiway  "G"  to  Taxiway  "F"  and  the 
length  from  4500'  to  5000'  without  a change  in  the  maximum 
obligation  of  the  Federal  Government. 


(22)  Bid  Call,  Contract  No.  1018,  South  Terminal  & Pier  ff 

Modification,  Interim  Relocation  for  Northwest  and  Braniff 
Airlines,  $165,000 

Resolution  authorizing  a bid  call  to  modify  the  South  Terminal 
and  Pier  ff  for  the  required  interim  relocation  of  Northwest  and 
Braniff  Airlines  to  and  within  the  South  Terminal  respectively. 


(23)  Tenant  Improvement:  Closed  Circuit  TV  Monitors,  TWA 


(24)  Tenant  Improvement;  TV  Monitors,  Pan  Am,  South  Terminal, 
$20,000,  T-2582 


Resolution  approving  the  plans  submitted  by  Pan  Am  for  the 
installation  of  TV  monitors  at  Pier  "g"  in  the  South  Terminal 
and  authorizing  Pan  Am  to  proceed  with  the  work.  These  monitors 
will  provide  flight  information  and  baggage  claim  directions  to 
the  public. 

All  work  will  be  done  at  Pan  Am's  sole  expense  and  without 
rental  credit.  Approval  is  subject  to  satisfactory  execution  of 
an  agreement  between  the  Airport  and  Pan  Am  stipulating 
conditions  and  restrictions  to  the  use  of  unleased  space. 
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G.  Consent  Calendar  (continued) 


(25)  Rental  Credit:  Boarding  Area  E,  Aeroplex,  $3,000 

Resolution  authorizing  Aeroplex  Stands,  Inc.  to  construct 
improvements  to  non-leasehold  areas  in  North  Terminal,  Boarding 
Area  E,  and  authorizing  a rental  credit  for  such  work  in  an 
amount  not  to  exceed  $3,000.00. 


(26)  Modification  of  Peat,  Marwick,  Mitchell  & Co  Contract  No.  11526A 


Resolution  to  increase  amount  of  contract  from  $75,000  to 
$100,000  to  cover  costs  of  additional  services  to  be  undertaken 
by  Peat,  Marwick,  Mitchell  & Co.  and  to  extend  the  term  of 
contract. 


H.  Trailing  Calendar 

(27)  Small  Business  Enterprise  Policy 
Continued  to  December  1,  1981. 

(28)  Transit  Information  System 
Continued  to  October  20,  1981 

I.  Adjournment  of  Meeting. 
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Tuesday,  October  20,  1981 

2:00  P.M. 

Room  282  - City  Hall 
City  and  County  of  San  Francisco 


DIANNE  FEINSTEIN,  MAYOR 

COMMISSIONERS 

MORRIS  BERNSTEIN 
President 

WILLIAM  K.  COBLENTZ 
Vice-President 
RUTH  S.  KADISH 
DR.  Z.L.  GOOSBY 
J.  EDWARD  FLEISHELL 
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ACTING 

Director  of  Airports 


San  Francisco  International  Airport 
San  Francisco,  California  94128 


AIRPORTS  COMMISSION 
CALENDAR 

Tuesday,  October  20,  1981 
ORDER  OF  BUSINESS 

A.  Call  to  Order 

B.  Roll  Call 

C Adoption  of  Minutes 

D.  Special  Item  (see  page  2) 

E.  Director's  Reports  (see  attached  page  2,  Item  1) 

F.  Items  Initiated  by  Commissioners  (see  attached  page  2,  Items  2,3) 

G.  Agenda  Items  of  Policy  or  Major  Operational  Decisions  (see  pages  2-3, 
Items  4-11) 

H.  Consent  Calendar  of  Administrative  Matters  (see  pages  3-5,  Items 
12-21) 

I.  Trailing  Calendar  (see  page  5,  Items  22  - 27) 

J.  Closed  Session 

K.  Adjournment  of  Meeting 
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AIRPORTS  COMMISSION 
CALENDAR 

Tuesday,  October  20,  1981 


A.  Call  to  Order 


B.  Roll  Call 


C.  Adoption  of  Minutes 


D.  Special  Item 

Discussion  of  Airport's  Annual  Program  Performance  Assessment. 
Mayor  Feinstein. 


E.  Director's  Report 

(1)  Status  of  Lower  Level  Roadway 


F.  Items  Initiated  by  Commissioners 

(2)  Taxicabs 

(3)  Hearing  on  request  of  Westair  Jet,  Inc.,  dba  Pacific  Express, 
for  a permit  to  operate  at  SFIA. 

Westair  will  make  a presentation  to  the  Commission  in  support  of 
their  contention  that  the  type  of  aircraft  contemplated  to  be 
used  does  not  fall  within  the  prohibitions  of  the  Airport's 
Noise  Abatement  Regulation  set  forth  in  Commission  Resolution 
No.  78-0131. 

G.  Agenda  Items  of  Policy  or  Major  Operational  Decisions 

(4)  Sublease  Approval  - Host  Ice  Cream/Cookie  Parlour  (North 
Terminal  at  Boarding  Area  E) . 

Resolution  approving  Host's  MBE  sublease  for  the  cookie 
operation  within  the  ice  cream  parlour  in  North  Terminal  at 
Boarding  Area  E. 

(5)  Schematic  Design  Approval  - Host  Ice  Cream/Cookie  Parlour  (Nortn 
Terminal  at  Boarding  Area  E) 

Resolution  approving  Host's  schematic  design  of  proposed  ice 
cream/cookie  parlour  in  North  Terminal  at  Boarding  Area  E and 
authorizing  Host  to  proceed  with  preparation  of  final  plans  and 
specifications. 

(6)  Schematic  design  for  new  bar  on  Pier  E 

Resolution  approving  schematic  design  for  new  oar  on  Pier  E. 
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G.  Policy  - Major  Operational  Decisions  (continued) 


(7)  Resolution  awarding  Gallery  Snop  Lease  to  Elson's  of  California , 
Inc./  for  a first  year  minimum  guaranteed  rental  of  $46,100 


(8)  Modification  No.  1 PM&M  Professional  Services  Contract/  Terminal 
Concession  Plan. 

This  modification  would  enlarge  the  scope  of  services  to  be 
performed/  extend  the  time  for  performance  by  an  additional  60 
days  to  the  new  total  of  120  days  and  adds  $22,500  so  tnat  the 
new  total  "not  to  exceed"  would  be  $37,500. 

(9)  Contract  Award:  Contract  1220-Terminal  Connectors,  $11,559,191; 
and  Contract  1200B(4)  - Central  Terminal  Renovation, 
$21,566,4256. 

Two  resolutions:  1.  Resolution  awarding  Contract  1220, 

Terminal  Connectors,  to  S.  J.  Amoroso  Construction  Co.,  Verrett 
Construction  Co.,  and  Nielsen  Nickles  Co.,  a Joint  Venture,  in 
the  amount  of  $11,559,191,  for  base  bid,  all  bid  items,  and  all 
alternates.  2.  Resolution  awarding  Contract  1200B(4) — Central 
Terminal  Renovation,  to  Tutor  Saliba,  a Partnership,  in  the 
amount  of  $21,566,425,  for  base  bid,  all  bid  items,  and  all 
alternates. 

Eight  bids  were  received  for  Contract  1220  and  six  for  Contract 
1200B (4) . 

Total  amount  of  two  contracts:  $33,125,616.  Total  budget: 

$33,620,150. 

Controller  to  certify  $11,732,579  (including  $173,388  for  Type  I 
modifications)  for  Contract  1220,  and  $21,997,753  (including 
$431,328  for  iype  I modificatms)  for  Contract  1200  B(4). 

These  two  contracts  will  complete  the  new  International  Terminal 
with  new  Control  Tower  and  Connectors  to  North  and  Soutn 
Terminals . 

(10)  Tenant  Improvements  - Airport  No.  T-2572,  Elson's  Nortn  Terminal 
at  Boarding  Area  E Entrance,  Personalize  Shop  - $67,000. 

Tenant  contract  will  provide  retail  shop  complete  with  counters, 
showcases  and  finisnea  floors,  walls  and  ceilings.  All  work 
will  be  done  at  tenant's  expense. 

(11)  PUBLIC  HEARING. 

Resolution  for  approval  of  relocation  of  Courtyard  Parkers  to 
Level  4 of  the  garage  and  institution  of  a parking  use  fee  to  be 
levied  against  certain  of  these  parkers. 

Gross  revenue  increase  to  Airport  of  as  much  as  $160, 000/year . 


H.  Consent  Calendar  of  Administrative  Matters 

(12)  Claim:  Tony  S.  Satanno  v.  CCSF,  S.F.  Superior  Court  No.  763-296. 

Resolution  approving  settlement  of  litigation  by  payment  of 

$10,000 
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H.  Consent  Calendar  (continued) 


(13)  Rescind  Resolution  No.  81-0255  awarding  Contract  No.  1317, 

Renovation  of  Airborne  Building  Annex  and  Rejection  of  all  Bids 
for  Contract  No.  1317. 

In  the  event  that  United  Airlines  can  provide  adequate  space  in 
their  facilities  to  accommodate  the  relocation  of  the  Airport's 
administrative  staff,  a resolution  will  be  submitted  to  the 
Commission  to  rescind  the  award  of  Contract  No.  1317  and  to 
reject  all  bids. 


(14)  Schematic  Design  Approval  - Paradies  - 'Cable  Car1  Flowers  Carts. 

Resolution  approving  schematic  design  of  proposed  Paradies 
"Cable  Car"  flower  carts  for  North  Terminal. 


(15)  Award  of  Contract  No.  1397,  Installation  of  Ceiling  - South 
Terminal. 

Resolution  awarding  Contract  No.  1397,  Installation  of  Ceiling, 
South  Terminal  to  Hodgson  Construction  Inc.,  2815  Fair  Oaks 
Avenue,  Redwood  City,  CA  94063. 

Bids  received  9-30-81 


1. 

Hodgson  Construction  Inc. 

$31,410.00 

2. 

James  Marsh  Co. 

$32,499.00 

3. 

Anderson  Constructors 

$47,700.00 

4. 

Nibbi  Brothers 

$56,000.00 

(16)  Award  of  Contract  No.  1443  - Emergency  Airfield  Pavement 
Repairs,  1981-82. 

Resolution  awarding  above  contract  to  the  Lowne  Paving  Co.,  of 
San  Francisco. 

Bids  Received  10-7-81: 

1.  Lowrie  Paving  Co.  $64,020.00 

2.  Dorsa  Paving,  Inc.  $66,030.00 

3.  Piombo  Corp.  $68,720.00 


(17)  Award  of  Contract  No.  1384  - Telephone  Duct  Bank,  Bay  Spruce 
Street,  Mi librae. 

Resolution  awarding  above  contract  to  the  Coast  Electric  Co.  to 
install  new  telephone  duct  bank  to  bypass  damaged  duct  bank 
which  passes  under  drainage  canal. 

Bids  received  on  10-7-81: 

1.  Coast  Electric  Co.  $22,000.00 

2.  D.  W.  Young  Constr.  Co.  $51,372.00 


(18)  Tenant  Improvement:  Installation  of  Computerized  Check-in  System 
Extend  Existing  Passenger  Center,  South  Terminal,  Japan  Airlines 
- Tenant  WOrk  - $20,000.00,  T-2580 

Resolution  approving  the  plans  submitted  by  Japan  Airlines  for 
the  installation  of  a computerized  passenger  check-in  system  and 
to  extend  the  existing  passenger  counter  in  the  South  Terminal 
and  authorizing  Japan  Airlines  to  proceed  with  the  work. 

All  work  to  be  done  at  Japan  Airlines  sole  expense  and  without 
rental  credit. 
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H.  Consent  Calendar  (continued) 


(19)  Modification  No.  28  and  Completion  of  Professional  Services 
Agreement  - San  Francisco  Airport  Architects 

Resolution  approving  final  Modification  No.  28  in  the  credit 
amount  of  $66,026.15  and  authorizing  final  payment  in  the  amount 
of  $75,617.00  to  the  San  Francisco  Airport  Architects. 

This  will  complete  all  work  under  the  original  1968  contract 
agreement  with  the  San  Francisco  Airport  Architects  to  provide 
professional  architectural  and  engineering  services  for  the  San 
Francisco  International  Airport  Expansion  Program. 


(20)  Attendance  at  Oshkosh  Truck  Corporation 

Resolution  approving  the  attendance  of  James  T.  Nutley,  Training 
Supervisor,  San  Francisco  Fire  Department,  and  Thomas  Murray, 
Superintendent,  Airport  Maintenance  Division,  at  a pre-delivery 
inspection  of  the  new  T-6,  Rapid  Intervention,  Crash/Fire/Rescue 
Vehicle,  at  the  Oahkosh  Truck  Corporation,  Osnkosh,  Wisconsin, 
from  November  2,  1981  through  November  6,  1981. 


(21)  Attendance  at  Aviation  Lighting  Seminar 

Resolution  approving  the  attendance  of  Donald  Jacobberger, 
Senior  Electrical  Engineer,  at  Illuminating  Engineering  Society 
Aviation  Lighting  Seminar  to  be  held  at  Williamsburg,  Virginia, 
from  November  9 to  13,  1981. 


I .  Trailing  Calendar 

(22)  Travel  Agencies  at  San  Francisco  International  Airport 

(23)  Resolution  Rescinding  Authorization  for  a Professional  Service 
Agreement  with  Records  Systems  Associates  (to  an  open  date) 

(24)  Small  Business  Enterprise  Policy  (continued  to  January  5,  1982) 

(25)  Sky  Cap  Report  (to  November  3,  1981) 

(26)  New  Airport  Emergency  Communications  Center  (over  to  November 
17,  1981,  at  request  of  PT&T,  who  requested  postponement) 

(27)  Review  of  rates  for  overheight  at  Long  Term  Parking  Lot.  (over 
to  November  3,  1981) 


J.  Closed  Session 


K.  Adjournment  of  Meeting 
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AIRPORTS  COMMISSION 
CALENDAR 

Tuesday,  November  3,  1981 
ORDER  OF  BUSINESS 

A.  Call  to  Order 

B.  Roll  Call 

C.  Approval  of  Minutes 

D.  Special  Item 

E.  Director's  Reports  (see  attached  page  2,  Items  1,3) 

F.  Items  Initiated  by  Commissioners 

G.  Agenda  Items  Involving  Major  or  Operational  Decisions  (see  attached  pages 
2-3,  Items  4-5) 

H.  Consent  Calendar  of  Administrative  Matters  (see  attached  pages  3-4,  Items 
6-11) 

I.  Staff  Evaluation  (see  attached  page  4,  Item  12) 

J.  Trailing  Calendar  (see  attached  page  11,  Items  13  - 16) 

K.  Closed  Session 

L.  Adjournment  of  Meeting 
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AIRPORTS  COMMISSION 
CALENDAR 

Tuesday,  November  3,  1981 


A.  Call  to  Order: 

B.  Roll  Call: 


C.  Adoption  of  Minutes: 


D.  Special  Item: 


Discussion  of  Airport's  Annual  Program  Performance  Assessment.  The 
Honorable  Dianne  Feinstein,  Mayor  of  San  Francisco. 

E.  Director's  Report: 

(1)  Skycap  Report 


(2)  Parking  Revenue  Analysis 

Director's  report  on  proposed  public  and  employee  parking  rate 
schedule  increases.  Possible  realization  of  $3.7  to  4.8  million  in 
additional  revenues. 


(3)  Civil  Service  Survey  of  Senior  Management  Positions 

Informational  report  on  the  Civil  Service  Commission  survey  of  47 
Airport  senior  management  and  related  administrative  positions  with 
the  intent  to  create  a Senior  Management  Service. 


F.  Items  Initiated  by  Commissioners: 


G.  Agenda  Items  of  Policy  or  Major  Operational  Decisions: 

(4)  Courtyard  Parking  Relocation  and  Use  Fee 

Resolution  for  approval  of  relocation  of  specified  courtyard  parkers 
to  level  4 of  the  garage  and  institution  of  a parking  use  fee  to  be 
levied  against  certain  of  these  parkers. 

Gross  revenue  increase  to  Airport  of  as  much  as  $160,000. 

Public  Hearing  held  on  this  item  at  October  20,  1981  regular  meeting. 
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G.  Policy  or  Operational  Decisions  (continued) 

(5)  Airport  Contract  No.  1165/  Improvements  to  Lower  Level  Road,  Central 
to  South  Terminal. Modification  No.  2 (Debit) , $6,150.00 


Resolution  approving  and  requesting  the  Controller's  certification 
of  debit  modification  No.  2 in  the  amount  of  $6,250.00.  The 
contractor  for  this  work  is  Piombo  Corporation. 

This  modification  provides  for  reconstruction  of  access  pits 
underneath  the  South  Terminal  sidewalk  which  were  partially 
collapsed. 

Original  amount  of  contract 
Modification  No.  1,  Type  1 (Debit) 

Modification  No.  2,  Type  2 (Debit) 

Revised  amount  of  contract 


H.  Consent  Calendar  of  Administrative  Matters: 

(6)  Award  of  Contract  1018,  South  Terminal  and  Pier  ff,  Modifications 
for  Northwest  and  Braniff  Airlines,  $131,940 

Resolution  awarding  Contract  1018,  South  Terminal  and  Pier  ff 
Modifications,  to  DeNarde  Construction  Co.,  in  the  total  amount  of 
$131,940.  The  award  amount  comprises  the  base  bid  and  two 
alternates.  The  budget  for  the  recommended  work  is  $165,000.  The 
following  bids  were  received  on  October  21,  1981: 


Alt  #1 

Alt  #2 

Pavement 

Wire  Mesh 

Contractor 

Base  Bid 

Markings 

Partitions 

Tbtal 

DeNarde  Construction 

$127,000 

$ 545 

$ 4,395 

$131,940 

Landlords'  Tenant  Improv- 

ment  Contractor 

132,000 

1,760 

4,444 

138,204 

Hodgson  Construction 

134,010 

545 

1,837 

136,392 

James  Marsh  Company 

135,572 

1,000 

4,500 

141,072 

Feiler  Brothers  Corp. 

137,853 

600 

4,848 

143,301 

Ralph  Larsen  & Son 

139,000 

700 

4,400 

144,100 

Paxton  Construction  Co. 

154,680 

750 

2,500 

157,930 

Nibbi  Brothers 

160,000 

600 

4,500 

165,100 

This  project  is  to  provide  interim  facilities  for  the 

relocation  of 

Northwest  Airlines 

from  Central 

Terminal  to 

the  South 

Terminal,  and 

Braniff  Airlines  within  South  Terminal. 

(7)  Correction  of  Numerical  Error  - 

Resolution 

No.  81-0287 

, Modification 

No.  28,  San  Francisco  Airport  Architects 


Resolution  correcting  numerical  error  in  Resolution  81-0287  adopted 
October  20,  1981,  relative  to  credit  amount  due  City  on  Modification 
No.  28,  San  Francisco  Airport  Architects  Professional  Services 
Agreement. 


(8)  Modification  Nos.  5 and  6 to  FAA  Tower  Lease  75-0152  (WE-3331) 


$ 306,114.00 

3.850.00 

6.250.00 
$ 316,214.00 


Resolution  approving  Modification  No.  5 to  FAA  Tower  lease  to 
increase  rental  charge  from  October  1,  1980  to  February  28,  1981, 
and  Modification  No.  6 to  further  increase  rental  charge  from  March 
1,  1981  until  FAA  occupies  new  Control  Tower. 
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H.  Consent  Calendar  (continued) 

(9)  Amendment  of  Section  1.4.5D(3)  (a)  of  Airport  Rules  and  Regulations 
Amend  taxicab  insurance  requirements  to  read: 

"Have  automobile  liability  insurance  coverage  in  the  limits  required 
for  taxicabs  by  City  and  County  of  San  Francisco." 

(10)  Relocation  of  Shoeshine  Stand  to  Accommodate  M & R Program 

Resolution  authorizing  termination  of  Central  Terminal  shoeshine 
stand  lease  and  addition  of  a new  location  under  South  Terminal 
shoeshine  stand  lease  to  allow  continuation  of  services  during  the 
Central  Terminal  M & R closure. 

(11)  Retirement  Resolution 

Resolution  for  retiring  Maintenance  Division  Secretary,  Pauline 
Peters,  who  will  be  leaving  the  Airports  Commission  on  November  30, 
1981. 


I.  Staff  Evaluation: 

(12)  WestAir  Jet,  Inc.,  dba  Pacific  Express 

J.  Trailing  Calendar : 

(13)  Travel  Agencies  at  San  Francisco  International  Airport. 

(14)  Resolution  Rescinding  Authorization  for  a Professional  Service 
Agreement  with  Records  Systems  Associates. 

(15)  Small  Business  Enterprise  Policy  (continued  to  receipt  of  Peat, 
Marwick  & Mitchell  report) . 

(16)  New  Airport  Emergency  Communications  Center  (over  to  November  17, 
1981) . 

K.  Closed  Session: 


L.  Adjournment  of  Meeting: 
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Tuesday f November  17,  1981 
ORDER  OF  BUSINESS 

A.  Call  to  Order 

B.  Roll  Call 

C.  Approval  of  Minutes 

D.  Director's  Reports  (See  page  2,  Items  1,2) 

E.  Items  Initiated  by  Commissioners 

F.  Agenda  Items  Involving  Major  or  Operational  Decisions  (See  pages  2-3, 
Items  3-7) 

G.  Consent  Calendar  of  Administrative  Matters  (See  pages  3-4,  Items  8-13) 

H.  Public  Hearing  (See  page  4,  Items  14,  15) 

I.  Trailing  Calendar  (See  page  4,  Items  16-22) 

J.  Closed  Session 

K.  Algournment  of  Meeting 


Calendar,  November  17,  1981,  Page  1 


AIRPORTS  COMMISSION 
CALENDAR 


Tuesday,  November  17,  1981 


A.  Call  to  Order: 


B.  Roll  Call: 


C.  Adoption  of  Minutes: 


D.  Director's  Report: 

(1)  Verbal  Report,  New  Airport  Emergency  Communications  Center, 
Pacific  Telephone. 


(2)  Proposed  Specifications  for  North  Terminal  Game  Room 

Transmittal  of  proposed  specifications  for  a North  Terminal, 
west  end,  game  room  prior  to  holding  a pre-bid  conference. 


E.  Items  Initiated  by  Commissioners: 


F.  Agenda  Iterms  of  Policy  or  Magor  Operational  Decisions: 

(3)  Assignment  of  Concession  Audit  Contract,  $20,723.33 

Resolution  approving  the  assignment  of  Concession  Audit  Contract 
entered  into  with  Steven  Yu  & Company,  CPA's  to  the  firm  of 
Deloitte,  Haskins  & Sells. 

(4)  Tenant  Improvements,  Hydrant  Fuel  System,  Boarding  Area  D, 
$1,600,000 

Resolution  approving  plans  and  specifications  for  the 
construction  of  an  underground  aviation  fuel  hydrant  fueling 
system  at  Boarding  Area  D.  All  work  will  be  performed  by  the 
International  Carriers  at  their  own  and  sole  expense. 

(5)  Award  of  Contract  1101,  Remodeling  East  Ehd  of  North  Terminal 
(for  Future  Ice  Cream/Cookie  Parlor  and  Art  Gallery  Shop)  - 
$80,039 


Resolution  awarding  Contract  1101,  Remodeling  East  Did  of  North 
Terminal,  to  Hodgson  Construction  Inc.,  2815  Fair  Oaks  Ave., 
Redwood  City,  CA  94063,  in  the  total  amount  of  $80,039.  The 
award  amount  is  comprised  of  the  base  bid  and  one  alternate. 

The  budget  for  the  recommended  work  is  $140,000.  The  following 
bids  were  received  on  October  29,  1981: 
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F.  Policy  or  Operational  Decisions  (continued) 

(5)  Award  of  Contract  1101  (continued) 


Contractor 

Base  Bid 

Alt.  #1 

Concrete 

Fill 

Total 

Hodgson  Construction 

$ 78,900 

$1,139 

$ 80,039 

Willmor  Construction 

82,000 

855 

82,855 

Ralph  Larsen  & Son 

83,700 

950 

84,650 

DeNarde  Construction 

84,500 

670 

85,170 

Richardson  Construction 

86,000 

1,656 

87,656 

James  Marsh  Co. 

87,828 

1,000 

88,828 

Nibbi  Brothers  Inc. 

87,900 

914 

88,814 

Complete  Builders,  Ltd. 

92,500 

1,300 

93,800 

Landlords'  Tenant 

Improvement  Contractor 

94,350 

950 

95,300 

Foster  Construction 

116,400 

750 

117,150 

This  project  will  extend  utilities  and  provide  spaces  within 

which  Host  International  and  Elson's  of  San  Francisco  can 
develop  an  Ice  Cream/Cookie  Parlor  and  an  Art  Gallery  Shop 
respectively,  in  the  east  end  of  North  Terminal  in  conformance 
with  the  Commission's  concession  plan  for  North  Terminal. 

(6)  Supplemental  Appropriation,  $257,217 

Resolution  requesting  the  Mahyor  to  recommend  to  the  Board  of 
Supervisors  a supplemental  appropriation  of  $257,217  for 
property  and  possessory  interest  expenses  and  legal  services. 

(7)  Garage  Contract,  1 year  Extension 

Resolution  approving  one  (1)  year  extension  of  Airport  Garage 
Contract  commencing  at  midnight,  December  1,  1981  and 
terminating  at  midnight,  November  30,  1982. 


F.  Consent  Calendar  of  Routine  Administrative  Matters 


(8)  Advance  Right-of-Ehtry  to  FAA  for  Runway  10R 

Resolution  approving  Advance  Right-of-Entry  to  FAA  for 
installation,  operation  and  maintenance  of  Glide  Slope, 
Localizer  and  Middle  Marker  facilities  of  Instrument  Landing 
System  for  Runway  10R. 

(9)  Air  Traffic  Controllers  - FAA 


(10)  Audit  Report,  Fiscal  Year  Ending  June  30,  1981 

Transmittal  of  the  Airport  Annual  Financial  Statement  for  the 
fiscal  year  ending  June  30,  1981. 

(11)  Settlement  of  Claims  not  Exceeding  $2,500.00 

Resolution  approving  settlement  and  compromise  of  claims  by  the 
Director  of  Airports,  with  the  approval  of  the  City  Attorney, 
during  the  period  July  to  October  1981.  Total  of  claims, 
$6,360.83. 
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H.  Consent  Calendar  (continued) 

(12)  Professional  Services  Agreement  - Final  Acceptance , Harold  Hecht 

Declares  work  performed  by  consultant  as  satisfactorily 
completed  and  approves,  and  requests  the  Controllers 
certification  of  a credit  modification  in  the  amount  of 
$11,428.30. 

(13)  Tenant  Improvement:  Tape  Library  Modification,  UAL  Maintenance 
and  Operations  Center,  $50,000 

Resolution  approving  the  plans  and  specifications  submitted  by 
United  Airlines  for  the  modification  of  their  magnetic  tape 
storage  library  at  their  computer  center  in  Building  15. 

The  modification  consists  of  interior  wall  and  floor 
construction  and  minor  electrical  and  mechanical  work. 

All  work  to  be  done  at  UAL's  sole  expense  and  without  rental 
credit. 


H.  PUBLIC  HEARING 

(14)  Parking  Fee  Schedule  Modification 

Resolution  to  adopt  a modification  of  the  public  and  employee 
parking  fee  schedule  at  SFIA.  Possible  Airport  revenue  gain  of 
$3.4  million. 

(15)  FY  1981-82  Airline  Rates  and  Charges 

Resolution  to  approve  a schedule  of  airline  landing  fees  and 
terminal  space  rental  fees  for  FY  1981-82. 

The  proposed  fee  schedule  would  contribute  $44.3  million  to 
Airport  gross  revenue. 

I.  Trailing  Calendar 

(16)  Travel  Agencies  at  San  Francisco  International  Airport. 

(17)  Resolution  Rescinding  Authorization  for  a Professional  Service 
Agreement  with  Records  Systems  Associates. 

(18)  Small  Business  Enterprise  Policy. 

(19)  Selection  and  Approval  of  Facility  Manager  Contractor  for 
Airport  Data  Processing  Operations  (To  December  1,  1981) . 

(20)  New  'Airporter'  Contract  (To  December  1,  1981). 

(21)  Right-of-Way  Agreement,  Aircraft  Service  International,  Inc.  (To 
December  1,  1981) . 

(22)  Quarterly  Financial  Statements  (To  December  1,  1981) . 


J.  Closed  Session 


K.  Adjournment  of  Meeting 
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President 
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San  Francisco  International  Airport 
San  Francisco,  California  94128 


AIRPORTS  COMMISSION 
CALENDAR 

Tuesday,  December  1,  1981 


ORDER  OF  BUSINESS 


A.  Call  to  Order 

B.  Roll  Call 

C.  Approval  of  Minutes  Airports  Commission 

D.  Director's  Reports  (see  Page  2,  Items  1-4,) 

E.  Items  Initiated  by  Commissioners 

F.  Agenda  Items  Involving  Major  or  Operational  Decisions  (see  Page  2, 
Item  5) 

G.  Consent  Calendar  of  Administrative  Matters  (see  Pages  2-4,  Items  6-19) 

H.  Trailing  Calendar  (See  Page  4,  Items  20-24) 

I.  Closed  Session 

J.  Adjournment  of  Meeting 
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AIRPORTS  COMMISSION 
CALENDAR 

Tuesday,  December  1,  1981 


A.  Call  to  Order: 


B.  Roll  Call: 


C.  Adoption  of  Minutes:  Airports  Commission  Meeting  of  November  17,  1981 


D.  Director's  Reports: 

(1)  1982-83  budget,  Preliminary  Issues 


(2)  Proposed  Widening  of  Boarding  Area  D,  Contract  120QF 

Staff  recommendation  not  to  proceed  with  Contract  1200F  Widening 
of  Boarding  Area  D for  Federal  Inspection  Services  and  airline 
V. I.P.  space. 


(3  Veroal  Report:  North  Terminal  Custodial  Services 


(4)  Director's  Report  Proposing  a Resolution  for  the  Establishment 
of  a Reserve  Fund  and  Utilization  of  ADAP  Funds 


It  is  proposed  to  request  the  California  Congressional 
Delegation  to  pursue  the  establishment  of  a reserve  fund 
utilizing  ADAP  funds  to  take  care  of  reconstruction  and 
rehabilitation  of  airports  in  the  event  of  a major  disaster 
through  the  granting  of  funds  for  this  work  for  the  betterment 
of  the  community  ana  nation  as  a whole. 


E.  Items  Initiated  by  Commissioners: 


F.  Agenda  Items  Involving  Major  or  Operational  Decisions: 


(5)  Award  of  Professional  Services  Contract  to  Gentry,  Inc. 

Award  of  Professional  Services  contract  to  Gentry,  Inc. , for 
data  processing  facility  management  and  operations  for  $177,120. 


G.  Consent  Calendar  of  Administrative  Matters: 


(6)  Modification  No.  1 to  Professional  Services  Agreement,  Signet 
Testing  Lab,  Inc. 

Resolution  approving  extension  of  time  and  increasing  Standard 
Schedule  Rates  by  10%  to  compensate  for  inflation.  No 
additional  funds  required. 
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G.  Consent  Calendar  (continued) 


(7)  Modification  No.  2,  $130/000,  Professional  Services  Agreement, 
Associated  Geotechnical  Engineers,  Inc.,  Extension  of  Tune  ana 
Increase  of  Funding, 

Resolution  approving  Modification  No.  2 to  professional  services 
agreement  with  Associated  Geotechnical  Engineers,  Inc.,  Soil  and 
Foundation  Consultants,  to  provide  continuing  services  for  M & R 
Program,  airfield  and  other  maintenance  and  capital  improvement 
projects. 

Modification  extends  the  completion  date  of  the  agreement  to 
June  30,  1983  and  increases  the  maximum  total  compensation  under 
the  agreement  by  $130,000.  Services  to  be  furnished  on  a "Time 
and  Material"  basis  as  requested  by  City. 


(8)  Quarterly  Financial  Statements 

Transmittal  of  Financial  Statements  for  the  1st  quarter  of 
Fiscal  Year  1981-82. 


(9)  Audit  Report,  Fiscal  Year  Ending  June  30,  1981 

Transmittal  of  the  Airport  Annual  Financial  Statement  for  the 
Fiscal  Year  ending  June  30,  1981. 


(10)  Selection  of  Financial  Consultant 

Resolution  approving  selection  of  Salomon  Brothers  as  Financial 
Consultant. 


(11)  FAA  Instrument  Landing  System  for  Runway  10R 

Resolution  authorizing  execution  of  three  (3)  Leases  with  FAA 
for  installation,  operation  and  maintenance  of  Glide  Slope, 
Localizer  and  Middle  Marker  facilities  to  Instrument  Landing 
System  for  Runway  10R  at  no  cost  to  Airport. 


(12)  Right-of-Way  Agreement,  Aircraft  Service  International,  Inc. 

Resolution  approving  a right-of-way  agreement  between  Aircraft 
Service  International,  Inc.  and  City  for  installation  of  a 
hydrant  fuel  system  at  Boarding  Area  D. 


(13)  Tenant  Improvement,  Hydrant  Fuel  System,  Pier  e,  $174,000. 

Resolution  approving  plans  for  the  modification  of  the  existing 
underground  fuel  hydrant  system  to  service  PSA  and  Republic 
Airlines  at  Pier  e.  All  work  will  be  performed  by  PSA  and 
Republic  Airlines  at  their  own  and  sole  expense. 


(14  Resolution  Approving  Participation  in  Transportation  Researcn 
Board  Annual  Conference;  Washington,  D.  C. 

(15)  Resolution  Approving  Attendance  at  the  University  of  California 
Airport  Management  Short  Course  in  Asitomar,  California. 
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G.  Consent  Calendar  (continued) 


(16)  Supplemental  Appropriation,  $50/964 

Resolution  requesting  Mayor  to  recommend  supplemental 
appropriation  in  sum  of  $50 , 964  for  services  of  City  Attorney's 
Office,  in  addition  to  those  provided  through  the  Airports 
General  Counsel's  Office. 


(17)  Rescission  of  Award  of  Contract 

Resolution  rescinding  the  award  of  a professional  services 
agreement  with  Records  Systems  Associates,  Inc.,  for  Airport 
records  management  in  the  amount  of  $245,200. 


(18)  Jurisdictional  Agreement  with  California  Highway  Patrol 

A proposed  resolution  which  approves  an  agreeement  signed  by  the 
Acting  Director  of  Airports  and  the  California  Highway  Patrol. 

Ihis  agreement  in  effect  nas  the  Airport  Police  assuming  full 
responsibility  for  accident  investigation  from  the  California 
Highway  Patrol. 

This  is  a consequence  of  tne  California  Highway  Patrol's  desire 
to  be  relieved  of  the  responsibility  and  the  fact  that  they 
recognize  Airport  Police  Officers  as  fully  competent  police 
officers. 


(19)  Amendment  No.  2 to  Professional  Services  Agreement,  Young  and 
Associates,  A. I. A.,  Extension  of  Time  and  Adjustment  of 
Compensation  Rate  for  Additional  Services. 

Resolution  approving  Amendment  No.  2 to  Professional  Services 
Agreement,  Young  and  Associates,  A. I. A.,  extension  of  time  and 
adjusting  consultant's  compensation  rate  for  Additional 
Services.  No  additional  funds  required. 


H.  Trailing  Calendar 

(20)  Travel  Agencies  at  San  Francisaco  International  Airport 

(21)  Small  Business  Enterprise  Policy 

(22)  New  Airporter  Contract  (to  December  15,  1981) 

(23)  Highway  iQl  Overpass  (to  December  15,  1981) 

(24)  Skycaps  Report  (to  December  15,  1981) 


I.  Closed  Session: 


J.  Adjournment  of  Meeting: 
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SAN  FRANCISCO 
AIRPORTS  COMMISSION 


CALENDAR 


Tuesday^  December  15,  1981 

2:00  P.M. 

Room  282  • City  Hall 
City  and  County  of  San  Francisco 

DIANNE  FEINSTEIN,  MAYOR 

COMMISSIONERS 

MORRIS  BERNSTEIN 
President 

WILLIAM  K.  COBLENTZ 
Vice-President 
RUTH  S.  KADISH 
DR.  Z.L.  QOOSBY 
J.  EDWARD  FLEISHELL 

LOUIS  A.  TURPEINI 

ACTING 

Director  of  Airports 

San  Francisco  International  Airport 
San  Francisco,  California  94128 


AIRPORTS  COMMISSION 
CALENDAR 


Tuesday,  December  15,  1981 


ORDER  OF  BUSINESS 


A.  Call  to  Order 

B.  Roll  Call 

C.  Approval  of  Minutes 

D.  Director's  Reports 

E.  Items  Initiated  by  Commissioners 

F.  Agenda  Items  Involving  Major  or  Operational  Decisions 

G.  Consent  Calendar  of  Administrative  Matters 

H.  Trailing  Calendar 

I.  Closed  Session 

J.  Adjournment  of  Meeting 
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AIRPORTS  COMMISSION 
CALENDAR 

Tuesday,  December  15,  1981 


A.  Call  to  Order: 


B.  Roll  Call: 


C.  Adoption  of  Minutes: 


D.  Director's  Reports: 

(1)  Status  of  the  Airport  Interchange  Project 

Report  on  the  status  of  the  Airport  Interchange  Project  which  is 
scheduled  for  construction  in  FY  83/84. 


(2)  North  Terminal  Custodial  Services 

(3) -  Status  of  Relocation  of  Airport  Administrative  Offices 


E.  Items  Initiated  by  Commissioners: 


F.  Agenda  Items  Involving  Major  or  Operational  Decisions: 

(4)  Bid  Call,  Contract  No.  1421,  Addition  to  Firehouse  No.  2 

Resolution  aproving  final  contract  plans  and  specifications  and 
authorizing  call  for  bids  for  said  work. 


(5)  Award  of  Professional  Services  Contract  to  Gentry,  Inc., 
$177,120. 

Award  of  professional  services  contract  to  Gentry,  Inc.,  for 
data  processing  facility  management  and  operations  for  $177,120. 


(6)  Award  of  Contract  1219,  Demolition  of  Pier  d & Connector, 
$266,000 

Resolution  awarding  Contract  1219,  Demolition  of  Pier  d and 
Connector  to  Ferma  Coporation  in  the  amount  of  $266,000.  Ihe 
budget  for  the  recommended  work  is  $330,000. 


G.  Consent  Calendar  of  Administrative  Matters: 

(7)  Modification  No.  1 to  Professional  Services  Agreement,  Crothall 
Systems  West,  $16,196.00 

Resolution  approving  Modification  No.  1 to  subject  contract  to 
provide  a trained  specialist  to  give  continuing  administrative 
and  supervisory  support  for  a 6-month  period  after  installation 
and  initiation  of  the  preventive  maintenance  control  system  at 
the  Airport. 
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G.  Consent  Calendar  (continued) 


(8)  Amendment  No.  2 to  Professional  Services  Agreement/  Young  and 
Associates/  A. I. A. , Extension  of  Time  and  Adjustment  of 
Compensation  Rate  for  Additional  Services 

Resolution  approving  Amendment  No.  2 to  Professional  Services 
Agreement,  Young  and  Associates,  A.I.A. , extension  of  time  and 
adjusting  consultant's  compensation  rate  for  Additional 
Services.  No  additonal  funds  required. 


(9)  Resolution  for  the  Establishment  of  a Reserve  Fund  and 
Utilization  of  ADAP  Funds 

Resolution  requesting  the  California  Congressional  Delegation  to 
pursue  the  establishment  of  a reserve  fund  utilizing  ADAP  funds 
to  take  care  of  reconstruction  and  rehabilitation  of  airports  in 
the  event  of  a major  disaster  through  the  granting  of  funds  for 
this  work  for  the  betterment  of  the  community  and  nation  as  a 
whole . 

(10)  Resolution  Deleting  Widening  of  Boarding  Area  D,  Contract  1200F 

Resolution  removing  the  $5  million  for  Contract  1200F  Widening 
of  Boarding  Area  D for  Federal  Inspection  Services  and  airline 
V.I.P.  space  from  the  capital  budget. 


(11)  Supplemental  Appropriation,  Supervisory  Differential,  $7,843 

Resolution  to  request  supplemental  appropriation  for  Supervisory 
differential,  in  accordance  with  Civil  Service  Commission  action. 

(12)  Extension  and  Modification  of  Lease  for  Hangar  C-01  and  Portion 
of  Plot  17  - Flying  Tiger  Line,  Inc. 

Resolution  authorizing  extension  of  Lease  No.  77-0091  for  a 
five-year  period,  from  May  23,  1980  through  May  22,  1985,  at  a 
rental  of  $278,704.09  per  year  for  the  first  year  and 
$545,636.00  for  the  second  through  the  fifth  year  of  the  lease 
term.  Ihe  extension  and  modification  agreement  contains 
provision  for  early  termination  of  the  lease  in  the  event  the 
City  determines  to  convert  the  use  of  the  premises  to  something 
other  than  air  cargo  uses  or  if  Flying  Tiger  Line  completes 
construction  of  their  cargo  facility  on  Plot  50A  prior  to 
expiration  of  the  term. 


(13)  Tenant  Work:  United  Airlines  Maintenance  and  Operations  Center 

(a)  T-2596  Storage  & Retrieval  System  - $370,000 

(b)  T-2595  Heat  Exchanger  Repair  Facility  - $200,000 

No  rental  credit. 


(14)  Exhibition  of  Mary  P.  Connelly  Playground  Carousel  Animals  - 
February,  1982. 

Resolution  agreeing  to  the  Exhibition  of  carousel  animals  from 
the  Hirschell  Spellman  Carousel,  constructed  in  the  1800 's, 
located  in  the  Mary  P.  Connelly  Playground. 


H.  Trailing  Calendar : 

(15)  Travel  Agencies  at  San  Francisco  International  Airport 

(16)  Small  Business  Enterprise  Policy 
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(17)  New  Airporter  Contract  (to  January  19,  1982) 

(18)  Sky  Cap  Report  (separate  report  to  be  made  to  Commission) 

I.  Closed  Session: 

J.  Adjournment  of  Meeting. 
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